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2 SES NSE: 6779 


7. TELEIHONE _NUSPEE: 202-u2€-#896 


v FYDETAL REEUTIIC CF GEEPASY (FSG) PND FAA 


ALLLICTYATING Uj T/GOVEINTENT CHGANIZATIONS AND BGEGEMENT NUPBERS : 
VECANT?OLTICN NAME? ®CPTEYVENT NUMBFE: 


ShFObLIC Cr GrYMANY nou 
TECHNICAL CENTER 


CIELO BIECILV ES: 


“Ol STTY THE FRG, OTERATIONAL/FUNCTIONAL PRCUIRFMENTS FOF 360-DEGREES SERVICE In THE TMA 
OP JOISTLY CEVELCPED 28D THF DAY BEING DEVELOPED BY STANDARD FLECTRIK LCRENZ (SEL-ITT) WILL RE 


SSroSET ALON WITH OTHER CANDIDATE CYSTEYS (TESP MLS 


VON/OME) ASAIPTT THFSE REQUIREMENTS. 


12. SILESTOtes 


~~ CUFR 
ESCOIPTION DATE 
DRAFT KPT: DEFINITION OF DEF-P MULTIPATH THREAT 7784 
DRAFT RPT: MLS MULTIPATH MODELING USEPS MANUAL 8/81 
DHAFT RPT: 360-DEGREES SERVICE OP.& FUNCL. ROPTS; ~~ 10/81 © 
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PErORT DATE: 


360 DEGFEF FUNCTION, LOFAN-C, NAVSTAR UPS, 


re 
= £20 F p EC Y RNS TEC YN OLOGY % & 
* ing RFFOR™ DATE: 3/09/62 
° TECKWICAL PROGRAM ICCUMFAT ° 
: 


RRR EHE REET HORT RHETT EHEA ETE SR ERRERER HEHEHE ORE REE HED ETHER ETRES EH EHEHERHERER EERE EERE THEE HEHE ROR E TASTED Beh Oe 


43-311-53 2+ START DATE: 11/76 3- KEVISJON NUREER: = ¢ 
EAnK Se EANAGED: GESFGE CUINW 
~74C 7. TELEPHONE NUMBER: 202-426-9596 


EST FROY FLIG T STANPARLS SERVICE (11/76) 


AGOVRENSENT CEGANIZATIONS AND AGREEMENT NUWBELS 
ON ONAYE AGREEPENT NUARER: 


VATS CARRIER AISCFAET LOUIPPEL WITH OMEGA FECFIVERS TO PERMIT AN ANALYSIS CF CFEGA 
(LEITY Th MAJOR INTERNATIONAL POUTF STRUCTURES. ; 


CUFR 
ET LOR : Z> -¢ 
REPORT: OWLCA DATA BANK INITIAL REPORT 97800” : : om BE aie ed REET ey 
REPORT: OMEGA DATA BANK INTERIM REPORT 12/81 . 
RIPORT: OMEGA MATA BANK FINAL REPORT 11/82 
21 “ Z 
3 a sesh an Pink gued ee ee 


eeeee eeeee 
* ere rppec? PRY TFe Ww? oLeer * 
: * LEPCRT PATE: 2/08/82 
* TECENICAL PRCSEAY DCCMMENT * 

. 


W231 4-9UF 2. STARTEATE: 16/77 3. FEVISION RUYHER: 9c 


“ber CAFROSESTIAL O%FCA EVALUATION &. MANAGES: GECEGE QUIK 
wedhur AED - 340 7, TELELEON+ NUMBER: 207-076-2596 
foEihBSRT BANTOSAVITATION FLIN (7/60) 


EDULE LDS LLG VEDN PERT CHCANIZATICNS AND _AGEDLMENT NOME: SS: 


‘tGANTZATICN NAME: ACRE EMENT NUMBER: 
The oPolT CPNADA MAY 7, 1979 
Vre ALASKAN SEGION (7/79) APR /ARL-79-226 


noobidin Ba boos ES: 

eWALURTE THE SUITARPITLITY OF DIFFERENTIAL O¥ FGA AS AN AT® NAVIGATION AID IN ALASKA AND THE NOFTHWELT 
SECTIGY OP CONAQA.  TEEER GHCUND STATTONS TC TERKSHIT OMEGA COPRECIICNS AND SEVERAL ATKECRNE UNITS 
eILL 6} INCLUPEPD IN THE cVALUATION AT VARIOUS TIRES, 


bestOxer: “ie ae 2 s celia gee ae 
on a CURR , 
In." LaISE =6SESCBIPTION 
*C, DRAFT RFYORT: OMECA/01F}. OBEGA ASSEND--ALASFA 3/84 
ae FINAL KEPORT: OMEGA/DIFF. OMEGA ASSESS - ALASKA 7/84 
7 ; _ REPORT; NOISE CANCELLATION ANTENNA EVALUATION = = | 7/81 wg ae tem, ea tN ee ye ee ee 
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i a eg a a a SY 


a gl a I 
@eten eaves 
* Fes BER YY € BK ANT TEctwpcracy * 
i! : PEECaT PATS: 
My TECHNICAL POCCRAY POCUFENT * 
* . 


UAH SPD 


Ree OOOOH AHEM CHE ETHERS EERH EEE EEE EAHOTEREE OEE EREEEHEEE REL REE HERE EEHEEHERAHEDEHEOHEEHEESEEHE TEE HEEESHSEHEEHHEEORARH EHH EOES EE 


V1. 


12. 


Teta t™ LUSEER: CHa-371-C680 2. CPERT LATE: 5/77 3. REVISION NOBEER: 
TLibo: OM RCESVIR NCTAN 2 ONT TOF ©. PARAGES: GORGE 


U_LRUMBEE? 702-426-8896 


a: RFCUECOT FRO¥ FLIGET STANDARTS SERVICF (11/76) 


CRTISTEALING SOT/GSVERANERT ORGANIZATIONS AND ACES ERENT NUPEERS: 


ChGANTZETICN NAM AGREEMENT NUMBER: 
SeVAL GCOR® SYSTENS CENTER POT-FATTWAI-735 


LaShLELS OnJiCTIVEs: 


“°S:"PLe aN GVFCA AND VLF SIGNAL PONITOR THAT WILL PROVIDE OPFRATIONALLY MEANINGFUL ALVISCRIES TO 
PELOTO ®On RLICHET FLASRING, AND TO APPROPRIAT® AIR TRAFFIC FERCONNEL CONCERNING VOEABILITY OF 
oIGYAL, TNS GEOGRAPHIC AREAS ANT ON RCUTE STPUCTUREFS OF CONCERN. 


VAREETONES: 
TYPF CORR 
INEILCATOE RATE 
* COMPLETE “ODIFICATIONS/ONFGA/VLF SIGNAL MONITOR a/b, 
23 
eR RR 


% 


STIRS 


ac 
tenet eeree 
© F-S RPA EC? AWN TL TEChSOLOCY . 
-. * REPORT DATE: 
4 TFCENICAL FROCFE* [TCCUME KT h! 
e * 


DeldED}LUEnE a: 965-230-017 >. STERT NATE: 4/78 3. REVISION NUMSES: 
Dibba: HLLICOPTE TRE ObbeaTTO. FVALDETION 5. HANAGGT: GLEN ADAMS 
GecthadaTiOr: Ae o-320 7. TELELHONY RUNPER: 202-426 306° 

SEARILLYEST: HPLICCI TER OPTS TTVELCE flan, FRA-RT-Cu-> 


LELTLede ating Ded (GOVE NSENZ OFGANIZATIONS AND ACSREPEST KUPESES: 


ChOINTZASTION NAME: ACREEFENT RURPFr: 
rlA TRCENICAL CFRNT TRE GU-1EC6 
PrbONAUTTCAL CENTEN CAFO-E0C) 

T'C KLs VA O-A (9/60) PRA FAWS14 


Ska dP IE UBJECTIVES: 


-FVELOP IMPROVED SYSTEMS AND PRCCEDURFS FOF IFP CPFRATIONS CF HELICCFTEPS;FFOVIDE DATA FOR 
RR eT SUS. TS ESTAPSCHITSFTA FOR USISG LOFAN-C,CGEFS FOR NAVIGATICN AND TRAFFIC CONTROL OF 

Me LICGRTANS; TOESTAB. Nt CRITEPIA FORK HELICOTTSR TERMINFL AFFRCACK FROCEDUKES USING ALS, AIRBORWE 
: ADAG, AND CONVENTIONAL ATUS. 


~ m 


= STGNES: 


TYDE CULR 
2NDICAISS LESCRIPTION DATE 
* z WAVSTAK/HELO EVALUATION tay ; : ay 2 ea. aa 
Nc oI INC LOW AIKSFEED OPERATIONAL EVALUATION 
voy FADI CFPT CRITFRIA - 
" & RDVANCED HFLO COCKPIT EVALUATION 
. ‘ EVALUATE ADVANCED PROCEDURES W/ADVANCED INSTR/AILS 
+P FLT EVAL EADI 
‘ HFCO*SIND CHANGFS TO HELC TEPPES 


7 


FLIGHT DATA JNSTRUMENTS/®IDS FOR ADVANCED TERPS 
KLECTRONIC FLIGHT INSTEUPRENTED COCKPIT 


* LORAN-C LATA OR APFROVAL CEITERTA, RPT 6/80 
toon ON NOFTHEAST CORRIDOR OPERATIONAL FVALUATION 9/80 
x CONFIGURE S-7€ FOR FLIGHT TESTS 12/81 
n LOKAN-C NCNPPECISION APPROACH (NE COREIDOP) 12/81 
: N HELIPORT LIGHTING TEST COMPLETE 2/82 7 
. N LOREN-C SONPRECISICY APPRGACK (GULF OF BEXICO) 2/v2 
. " MLS HSLO STEF FVALUATION 3/82 
f N ALS HeLlpOrT KEPOFT &/82 
. RECOMMEND CHANGES TO TERFS FCP HELC 6/82 
, 8 COrme LETS “LS KELIPCPT TESTS 1/82 
" f LOF'N-C NONFKECISION AFPROACH (APPALACPIA) 8/62 
r. " RKAV/BLS HELICOPTEF EVALUATION 3/62 
» Z LORAN]C SUTTABILITY FOF HFLCS 9/62 
’ fn RNAV/RADAR REYCTE AKEA PERROPCHES 8/63 
2k 


3/0P/E2 


a re te _ _ 
' 
| 
i 
t 

gerne serene 
* Prsteee rk ANT TECHEROLOGY ° 
* . SEPCRT DETE: 2/08/82 
* TECHNICAL FROGRAF TOCUMENT . 
° ° 


CRETE HEERE SHARE HH SEH HEATER HHH TRE RSEHRHERE HEHE TERE RE SEH TEER HE ERE PERM H EE HARE ROR EHOLERHREHEEER SEH HEEEHEHE EERE EHEE HEME RHEE EERE ESEREEE EE 


Ye EEC ORCL MURAER: Cu5-330-024 De LIKED LAGE: © /78 a. LEVISION NUMEER: 7 
GO. GLEE: PELACCETTR NAVIGATION SR. MANACEE: SORRAN FUJISAKI 


202-076-596 


KLLICCETER SPS PEVFLOPMENT 


TC. EALTICLPATING LOT/GOVERSNENT CRGANIZATICNS BNE ACKFESENT NURBERS: 


CEGANIZATION NAMES AGRFEMPNT NUMBER: 
FeA TRCH CENTER (ACT-100) TFL 04-150 
VECG (G=NnN) ¥IPE 776699-1-02363 
17. seLeIFIG CEJECLIVES: ; 


TG pr°VIDE FOR LOW ALTITUDS, RFMCTE ARFA, ETC. HFLICCPIFF NAV- GATION NEEDS TERGUGE DEVELOPMENT CF 
NeW/TMr KOVED CAFAPILITIES; SUPPORT CF CFATIFICATION OF EQUIPMENT, SYSTEMS, AND FROCEDUKES ETC. 


12. SILESTOMES: 


TYPE : LUks ° : SO ee 
RICATOR PRESCRIPTION _ . BALE : 

yP ON HELO GPS RECEIVER EVAL COMP - 

" z LOFF PHASE IT COMPLETE 

rP oN EVAL HELICOPTEP DIFFERENTIAL GPS 

” N START TESTING OF GPS IN HELICOPTEPS _ 3/at 

“ 5 EWROUTE LOBAN-C REPCRTS ; ise mn ame! 1 cae ae gen igen? Soe ss 

_ ff | _ FVALUATR. DOPPLER NAVIGATOR 6/62 
ac WT LOFF EVAL AND ANALYSIS CONPCHELO TFR OPS) 7/82 nS = 


. ROTR A Be AST ST FOR POLO Y . 
. . FEECR™ TAT*: 2/08/82 
: TEENTCAL PROGEAK LOCUMENT . 
. . 


botdbC? NUML EPs CuR-310-01C 2 STAPT_LATE: &/76 3e NUFEES: : 
palbe: “OU ICATIOR CPETIFTCS TION SUPPORT &, FRANK YACSSETT 
eLcAN IZATION: an d-316 . TELETHONE SUMPER: 702-026-5596 


begUlnpMERT: FAA EL-04-01 

EALTICIEATING ROT/GCVERN*EXT ObGANIZATIONS AND AGEFEMENT NUMELBS: 
THGANTZATICN SAME: AGREEMENT NUMBER: 
FAA TECHNICAL CENTEX 

sEECLELS OBJECTIVES: 


"C PDFVELOP STANDAPDS ANP TFOCEDURES THAT WILL ASSUPE THE SAFE USE CF EMERGING NAVIGATION AIDS (E.G. 
TORAR-C, OMFGA/VLE, NAVSTAN GPS) THPCUGH ALL PHASES CF FLIGHT, AND TC CETERMINE THE ACCEPIAERiLITY OF 
SEVENAL NAVIGATION AIDS SEXVING COMMON AISSFACE. 


vibecotosre: 

TYPF CUSP ’ Ae” 
INDICATOK «=LESCRIPTION DATE : 
e FRROR BUDGETS FLIGHT TEST PLAN 5/31 
a FAST TIVE NAV MIX SIMULATION REVIEW 7/81 
" ERKOK EUDGETS DATA ACQUISITION HARDWAFE CHECKOUT 11/81 
be FRELININARY ERROR BUDGET DATA BASE SUMMARY PEPORT 12/?1 : ng, as 
¥ FAST-TIME NAV MIX SIMULATION MODEL 4/62 = 
re N RPT: RNAV COST VS PILOT WORKLOAD ASSESSMENT ; 9/82 
’ DRAFT REPORT: VOR/IPME, VOR/DME(RNAV) PILOT ERROR 9/82 
DATA: LORAN-C FTE TESTS CONPLETE 12/62 
“CP RPT: NAV MIX ANALYSTS 9/R3 
° INTERI® FEROR RODGET KEPCRT 9/03 
' CRAFT REPORT: LORAN-C SICNAL SIMULATOR EVALUATION 12/43 
YoP FINAL NAVIGATION SYSTEMS ERRCR EUDGETS 1/67 
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stent 

. FES EAFCh FN D TECHNOLO Y 
. 

* TROPNICAL FROCEAP FCCUMERT 

. 


1. Sn WJEC, MUMRER: 046-310-037 >. START DATE: 10/81 
4. JUZRE: FUTUFE .YSTEM DECISION ASSTSSMENTS 
6. CHRANIZATIONS AKE-310 7, TELEPHONE NUMBER: 202-426-8596 


9. EFOULASMENT: INPUT TC FAA 19862 NAVIGATION RECCHMFNDATION; FRE (7/60) 


1Ge. EALTICIFATING DOT/GOVE®NMENT ORGANIZATIONS AND AGPEERENT NUMBERS: 


REFCRT LTATL: 3/06/87 


3. REVISTON NUYPER: 9° 
5S. HAMAGEE: GENE JENSEN 


GRGANIZATION WARE: ACRFEVENT NUMBER: 


a1, SFECLEIC Ob JECTIVES: 


= NIZE HESULTS OF ARD-310 CONTRIBUTIONS TO FAA FUTUPE RADIONAVIGATKION SYSTEM DECISION ; : 
DATA BASE. 
12. SILESTONES: 
"TYPE CUhR 
- oo  ABDICATOR DESCRIPTION OO ee _.._RATE _ seemed = ee Syeee 2 Hos hd a 
" LORAW-C CAPABILITTFS REPORT, OUTLIN 8/81 
4 VOR/DME REDUNDARCY STUDY, REPORT 412/81 : 
aC REPORT; VOR/DME CAPABILITIES 8/82 
aC _ _ REPORT: LORAN-C CAPABILITIES : : 8/82 
uc S WAVSTAR GPS AS CARDIDATE FOR THE POST-1995 SYSTEM 12/82 
ee HC SC BEPORT: _LORAN-C AS CANDIDATE FOR POST-1995 SYSTER M2f0200 | Ms es oi ee 


eatet wetee 
* ROE SS: Eaa Eek ANTE TEeCRENOLGGSY . 
* ‘ RELCKT TATE: 3790/62 
* TECHNICAL FROGEAM DOCUMENT - 
* . 


COMMORH EERE THER TER EETE HR AEREL OH HEHE EERE EHH EERIE ERE RE LEREHSEHERHEEHE EEE SES HETERO EEH REET REEL EH TEEETEEHHEEHHE HSER OE EEE EEE EEN EE 


1. ERWETT NUMIED: O4A-310-040 2. START DATE: 8/75 2. FEVISION NUMBER? 9 7 
O. TELLE: \DVASCED NAVIGATION ANE LANDING “, ZANAGEE: FRANK BASSETT 
€. CSSANIZATION: ARD~310 7. TELEPHONE NUMBER: 207-426-6596 


Ge NEyUIALPENT: FAA-FC-06-91; ‘ATIONAI FLAN FOR DFVELOPMENMNT OF BLS 


10. PUTT CTPATING DCT/COVERNNEST CRCANIZATJONS AND AGREEMENT NUPBERS : bas HA : 


TRGAWIZATICK NAME: AGREEMENT NUMEER : 
Fad TECHNICAL CENTEE 


It. ZPeCLELC ORJECLIVES: 


SUL PUST PUAT-TIME ATC SIMULATIONS AND OTHER SEAR TERY IMFLEYENTATICN PROGR?PS FOS MLE. SOTFORT 
ORVELOCPYENT OF MLS ATC OPEBATINAL PRCCEQUPES AND SUBSEQUENT MLS AVICNICS STANDARDS. 


TYPE fee Bi _ tu! ste a ides end ah 5s ZOURR Ios Tisebes Lian Daas, eye te 
INDICATOR PESCRIPTION DATE : ~~ 
¥ ¥ PROJ PLAN: CONTROL OF BLS 2/C IN TERMIMAL APEAS 2/82 
. N FINAL RPT: CONTROL OF HLS A/C IN TERMINAL AREAS ~ 14/82 


eeenet wares 
. FYSEARCH FRE TECHVOLOGY ‘ 
. . HEFORT DATE: 3/08/82 
Sos oh, 3 TECHNICAL SROGPAR DOCUMERT * a. ee 
* * 


SRO HHH HRTEM HEHE AEE SEERA ARS ARSE AAA SHEEH EH ERERERREHRAE TERETE REREHE EE EHRER ERA EHER SESE REESHEOSHEHRETEHEREHHHTHEOHESH RHEE EHHESOHHEEHHR ETE EE 


1. 


11. 


12. 


3. REVISION NUMBER: 8 C 
S. MANAGER: FRANK BASSETT 


rEURET NUMbER: 947-319-0190 2. STAP™ DATE: 9/78 


TDILS: 2LsCRs FT TRACKING AND PATA SYSTE™ (RTADS) 


SLSBRIZATION: ART-310 7. TELEPHONE NuPRER: 202-u2€-A596 
SELUIMEMENT: FAA-FD-04-01 
EALTICLEALING BOT /GOVESNNENS ORGANIZATIONS AND ACEEEPENT NUMPERS : : 2s ay ee eS 
WRGANIZATION NAME: AGREEMENT RUBBER: 
FAA TECHNICAL CENTLE KPD -04-309 


SEESLELC OBJECTIVES: 
_‘EVELOPPENT CF AN AIFBORNE DATA COLLECTION SYSTEM WITH ONROARD POSITIONING FOR LORAN-C PND NAVSTAR 
PS TESTING, PARTICULARLY AT LOCATICNS REMOTE FRCS FAATC EANGE FACILITIES. ALSO THE DEVELOPMENT OF Lo _ 


- GROUND PROCESSING SYSTEM FOK DATA REDUCTION. 

SILESTONES: : 7 

ease Tre eee SIM CURR oh sO ey ome Sy ih ee Taye 
ISRICAIOR DESCRIPTION, fe ott . . RATE : Ss wa = ee 
wc ATADS AIRBORNE ECUIPHENT LELIVERY 11/81 
ve ADD*L ATAPS POSITIONING AIRBORNE EQPT DELIVERY _ 1782 v 
uC ATADS GROUND PROCESSING SYSTEM DELIVERY 1/82 2 
oo ...2. . DRAFT. AEADS FINAL REPORT (CONTRACTCR) AI ee Nye a ee No sel eta ot = 
i DRAFT ATADS FIWAL REPORT (FAATC) 5/82 
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A et = —- - 
wteenve eanece 
s FESEAYCH RNC TECHNOLCGY iA 
* * RETORT PATE: 3/08/82 
’ TFKCHNICAL PROGRA® FOCUMERT id 
e * ee tee, ANT eee any 


COME Oe e a ERE HERE HHT HERE RHEE HEATER HER EH EHREPRE HERE REE HEL EEO OHA SHER SORR ATER HESERA THRE EEAHOHE HELE HEHA HEHEHE HHELAeeeFeseateteneetet 


1. ERQZECT NUNBER: 048-311-01C 2. STAET DATE: 9780 3. REVISION NUMBER: O) 
u. LITEE: LORAN-C GERERAL AVIATION PECETVES 5. MANAGES: GEORGE QUINN ss a S58 
6. ChiANIEATION: ABD-310 7. TELEPHONE NUMBER: 202-426-8596 
©. cLUIBOMEKY: InPUT TC THE FRA 1982 NAVIGATION RFCOYMFRDATION; FRF 7/80 2 a 
10, SALTICIPATING DOT GOVERNMENT ORGANIZATIONS ARD_AGRLEMENT NUBBEES: cats vas Se fe eens et oe ete Ce 
ORGANIZATION NAME: AGRFERENT NUMBER: 
TRARSPURTATION SYSTEMS CENTER FPA # FA-192 . = 
FAA TECKNICAL CENTER TED #@ 04-162 = 7 
Vt. SEEGLEIC QEJECTIVES: 9. : F felines te awh cto ately 8 J oe Se renee 


KSTARLICH MINIMUM PERFORMANCE STANDARDS FOR LOW-COST, CENERPL AVIATION LORAN-C AVIONICS AND 
ESTABLISH FEASIBILITY OF PRCDUCING AVIONICS AT A $3,000 UNIT CCST (FY-BO DOLLARS). 


12. TILESTONES: 


: oo pyppo Te ine 1 Be - gag tee eee 
INDICATOR RESCRIRIZON = Benes Nt £,% _ RATE : 7 Pa gh ace at 
. AWARD CONTRACT LORAW-C RECEIVEP 9780 cSerr 
4 _. REPORT: LORAN-C G/A RCVR DESIGN STUDY 3781 
30 
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AAS eRAA RAH AHEREARHARERR OTEK ER EHREHEHAEHEERHERERED ERS PERHEHERERO SHEE EHRERERT HATER EREEHEREHECOAH ER ELESEEEHEEHEDESS HEHEHE REAHEER HERE EEE ES 


40. 


11. 


PRE EA FC H ANE TEC PROLOG Y 
* FFPORT DATE: 3/08/82 
£ TECHRICAL PROGEAY POCUMFRT 
. * 


EBGJECT NUMBER: 948-311-020 2. START.PATE: 10/80 3e REVISION NUMPER: ¢ 
Boba: uCRAN-C SYSTE™ CONFIGURATIO™ : S- MANAGES: GEORGE CUINN 
GRGPNDZAYION: ARD-310 7, TELEFHONE NUNEER: 202-026-0596 
BEQUIDLMENT: INPUT TC THE FRA 1982 NAVIGATION RECO“MFNDATICN; FRP 7/80 
EADTICTTATING DOT/GOVEENMENT CRGA.IZATICNS AND AGREEREST NUBLEPS: 
ORGANIZATION NAME: AGFFEMERT NOMBER: 
SEEcIEIC OBJECTIVES: 
CETEAMINE THF NUMBER (COST INPUT TO RECOMMENDATION) AND FOSSIPLE SITES FOR LORAN-C STATIONS NEEDED . 
10 FROVIDE COMPLETE AND SEDUNDANT SIGNAL COVERAGE OVER THF 4&8 CONTIGUOUS STATES. 
SILESTONES: 
TYPE CURR 
-IRDICATOR DESCRIPTION ee Vdd Se Saat SOP De sy cess, is BE cae PR cone Nag sts A 
xc DRAFT REPORT: LORAN-C CONFIG. FCR CIVIL AVIATION 9/84 
i ; DRAFT REPOKT: CBOSS RATE INTERFERENCE ANALYSIS. 12/61 
n DRAFT REPOPT: VOR/DBE COVERAGE STUDY (REDUNDANCY) 6/82 
31 


11. 


12. 


weeee aaeue 
* Re SEARCH ANT TECENOLOCY . 
* « 
. TECHNICAL PPOGFA™ COCUPENT « 
« * 


046-311-036 2. START PATE: 10/78 3. EEVISION_NOMZER: © 
VILL: fCRAN-C SHCRT-TFRM STABILITY 5S. MANAGER: GEORGE QUINN 
CRGANILATION: ARD-310 7. TELEPHONE KUMBER: 202-u26€-A596 


EeQUIAL ENT: INPUT TC TEE TAA 1982 NAVIGATION RECOMMENDATION, FPP 7/e0 


EAcTISL EAT Ne POT /GCCVEDNY E:T _CRGANIZATIONS ANE ACPEERENT NUPBILS: 


DRGANIZATION NAMES AGREEMENT NUMBeP?: 
FRA TECHRICAL CENTFE TIP # 04-162 
SELCIELL_ OBJECTIVES: 


THRONGH ANALYSIS CF FIELD DATA COLLECTED USING A SPECIALLY EQUIPPED TEST VAN, DETERMINE IF LORAN-C” 


SIGNALS ARE SUFFICIENTLY STARLE FOR USE IN RON-PRECISION APPROACHES. 


MILESTONES: 
1 i 5 i : : os 7 _ CUFR EPh Noah th Boots 4s 
INDICATOR ~ BESCRupT10n DATE 
“ec N _DRAFT KEPORT: CONT. LORAN~C SIGNAL STAB. ANALYSTS 6/82_ 


REPORT DATE: 3/08/82 


a 


Cv aeeeraseastewareneetee 


1. ERLJECT NUMBER: O¥B-311 2. START PATF: 10/78 3. PEVISJON NUEBER: © 
4. [Ltka: LORAN-C FLIGHT FVALUNRUON 5. MANAGE:: GEORGE QUINN 


7. TELEPHON® NUMBER: 202-426-8596 
GATION KECCORMENDATION; FFP 7/80 
ND_AGRYENENT NUBELRS : 


AGRFEPENT NUMBER: 
TYD # 04-162 


4 GhSANTEATIC’: 2 75-31C 
Ge PECUTRE VENT: INPUT TC THE FAA 1982 Na 


CRCANIZATICE NAME: 
FAA TECHNICAL CFNTFR 
i A NS 
11. SPECILIC OBJECTIVES: ae 
“ TNVESTIGATE THF CURRENT PFRFOPMANCE CF LORANZC WAVIGATION-IN WOUNTAIWOUS ARESS wITH AVAILABLE 
FVIGNICS. SPECIAL ATTENTION WILL BE DIRECTED TOWARD USF OF &ORAN-C AS AN AFFRCACH AID AT SMALL 


eeeae e@eeue 
bd RS FA EFCHE AWD TECHS OLOGY * 
* 7 SELEORT DATE: 
* TECHNICAL PPOCRAM POCUPEKT . 
. « 


3/08/62 


ATRPOPTS IN VALLFYS. c 
32. SILESTQMES: : 
TYPE = . I ven: 75: a ty Peres os ‘CUFP- a ee nee | Seer ae es Meee 
INDICATOR  QESCRIPTION =e D&IE : 
r REPORT: LORAN-C FLIGHT EVAL.--WEST COAST 3/80 
s N DRAFT TEST PLAN: BEW TECH. L/C BRCEIVERS 9/¢2 
“S N DRAPT REPORT: LORAN-C MOUNTAINOUS ARFA TESTS 9/82 : 
sont ak eat eas ais sae! Fi fers Stas Shi se Eee Se ‘mt + sii q 4 Bias. Ses tea Ps oat aie. 
; ee 
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eeton eener 
be PESEAFCH ANE TECHAOLACGY * 
bcd * RFTCF™ DATE: 
s TECHNICAL PROGRAM DOCUMENT is 
* * 


2/OR/RE 


PO ORME HHO ET EH EHE KEES RESHRHEE REET EHD RERHESE ECAR E HE OHHEP HERE EHATERRTAEH HES HEHEREEREREHEERELETEH HELE RECEDES EH ETE HEHEHHRHEERHE RENE Oe 


EROS ECT _NUSBER: O4R-311-06C 2. STARS_DATE: 5/79 3. REVISION NUMFER: 
GLZLL: LOPAN-C ANTENNAS ecVALUATION S. MANAGER: GEORGE QUINN 
CESANIZATIGN: APD-319 7. TELEEEONE NUMBER: 202-426-e5 96 

cEQUIREFZENT: INPUT TC THE FAR 1982 NAVIGATION RECCAMEENATION; FFP 7/8C 


AACTICIEATING LOT/COVESNMENT OXGANIZATIONS AND AGRTERENT NUMBERS: 
DEGANIZATICY RABE: AGPFEMERNT NUMBER: 


SkECLELC OBJECTIVES: 


“FECLPITATICN STATIC, THAT INTFRFERES WITH THE RECFPTIOR OF LORAN-C SIGNALS. FLIGHT TESTS IK” F 
VASTUUS TYPES OF PRECIFITATION AKD IN THY VICINITY CF LIGHTNING wILIL RE CONDUCTED AS WILL LABORATORY 
SIMULATIONS OF NCISE AND LIGHTNING. 


SILESTONES: 
rate 288 ae . : F * Sige. Bap tee ae Ae! «Re te | aul tnss 
INDICATE © DESCRIPTION DATE a 
» REPORT: LitTeRATURF SFARCH PRIOR NOISE EFFORTS 27R4 
¥ INITIATE LIGHTNING DISCHARGE TESTS (WPAFB) - set 
' REPOPT: LORAN-C ANTENNAS EVALUATION : 472 
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7 s. REPORT DATE: 37/98/82 
bd TECENICAL ¥ROGFAM TOCUMERT = 
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SHH HEHHHA ESR ER ORETERHEE HAE EER EET HEE EERE TEER EE EAE REFER AH ES ER HEPES OPH HEHEHE SEETHEHAHHEEEERRERSHE HERES ERASE EET ARATE 


CT_NUSQER: 046-312-010 2. START PATE: 107°C 3. BEVISION MOMEER: ¢ 
pe LUFAN-C INFACT ON FRA CRERATIONS 5. MANAGES: GFORGE QUIKN 
LILEG LoS: AWD-319 7. TELEPHONE RENDER: 202-u26-€596 
2 INPUT TC THE FRA 1982 FAVIGATION PFCOMMERDATICN; FFP 7/80 
[Uke ALLNS DOT ss VESMMENT ORGANIZATIONS AND ACREEMENT NUMBEDS: 
VICINTZATICN NAMES AGPFEMENT NUMBEE: 


LELC > VES: 
MMINE THE. EFFECTS OF THE EXTENSIVE USE CF LORAN-C IN THE NAS ON FAA_OPERATIONS AND SERVICES. 


ITUDED IN THE AREAS STUDIED WILL PFE NOTAN°S, FLIGHT INSEECTION, CHARTING CHANGES, ETC. A PARALLEL ye te a SU 
TIVITY FOR NAVSTAR GPS IS PROVIDED IN PROJFCT €49-312-01C. : 
bIMBES: 
TYPE hy my hates : m9 oS ae : _—s z CUER ss pte a fh ere Cee oe See te 
INDICATOR DESCRIPTION DALE 
4 REPORT: LORAN-C IPPACT ON FAA OPERATIONS 9/62 ; * 
36 


1. ERGJEST SUPBER: 268-312-020 2. START.DATE: 16/79 


OY. TITLE: LURRN-C FLIGHT INSPECTION 


S, SEGUZRSYENT: INPUT TO THE 1992 NAVIGATION RECOMMENDATION; FFP 7/8C 
10. EASTICILATING LOT/GOVEENMENT ORGAMIzATIONS AKD AGREEMENT NUPBERS: 
CHGANIZATICN NAME: 


11. SPECIFIC OBJECTIVES: 


INSPECTICN SYSTER. 


BESCRIRTION 2 
REPORT: LCBAN-C FLIGHT INSP. REQUIPEPENTS 
LORAM-C FLIGHT INSP. KEQUIRENENTS REVIEW (CAFO) 


6. CpcANJZATION: AND-310 7. TELEPHONE NUMBER: 202-42#-#596 


eeanne 

= RECS ECR BOC OH A WEL TECRFNWNGLOG Y 
e 

is TFECENICAL PROGEAN LOCUFENT 


2. REVISION NUMBER: 
5. MANAGES: GECRGE QUINN 


AGRFEFFNT KOERER: 
TEANSPORTATION SYSTEMS CENTEP FEA &# FA-162 


ESTABLISH, WITH A RATIONALE FOR EACH PARAMFTEP TO BE MEASURED, THF FLIGHT INSPECTION KEQUIRESENTS 
AND TECHNIQUES FOR LORAN-C. CONSIDER DATA PFCCESSING, STORAGE, AND ANALYSIS REGUIRED FOR THE FLIGHT 


¢ 


REPORT DATE: 


2/08/82 
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° . REECPT DATH: 3/0P/82> 

< TECHNICAL PROGEFABR DOCUMENT . . 
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12. 


ESCJECT SURSEBs 088-312-03C 2. STAPT_DATE: 11780 3. REVISION NUREER: 0 
TUlba: LORAM-C NSTAM MONITOR UEVFLOPMEN™ 5. RANAGER: GEORGE QUINN 
SEGANTZIT LON: ARD-31C 7. TFELEPYONE NUSAEE: 202--426-u59€ 
ENT: SUPPCR™ INCREASING CSE OF LORAN-C BY GENErAL AVIATION; INPUT TO FRF 
cAZTINLAATING LOT/COVERNNENT ORGANIZATIONS AND AGRIEMERT NUMBERS: 
CHGANITRTICN KAHES AGPFERFNT NUMBER? 

SELCIFIC CHJECTIVES: 

QN SHGINEERING SCDEL OF.A LORAN-C NCTAM MONTIOR WILL BE DEVEICPED, THE MORITOR IS INTFNDED TO 


:ECVIDE APPROPRIATE MESSAGES TO PILOTS FOR FLIGHT PLANNING AND 7G AIR TRAFFIC PERSONKEL ON THE oe Le 
CONDITICN OF LOBAN-C SIGNALS ALONG AIR ROUTES IN A GEOGRAFHIC AREA. 


Bp 9 0's eer wiih ane eg emec ates 7 eo 
INDICaTOg ~~ DESCRIPTION 
¥ RELIVFKY--FNGINEERING "ODFL LCRAN-F NOTAM FORTTOX _oee4 
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7 Bk SUE ca ce GH AND TECHNOLCGY * 

* e PETORT DATF: 3/08/82 

: TECENICAT PROCEAR DOCUPENT *. 
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1. ZECJECS NUMPSE: 068-317-04C 2. SIBET GETS: 9/79 3. EEVISIJON NUMBER: 9 
We TITLE: TChaAN-C TIGNAL STMULA TOR S- RANAGES: GECRGE CUINN Bere, Reed caitlin: 
6. CROSNIZATION: AWD-310 7, TELEPHONE NUMPER: 202-476-9596 
9. REATELZENT: NFSDED TO EVALUATE LOFAN-C AVICNICS PERF. 2S INPUT TC FAA KAY DEC. 
10. EAPTICIFATING DOT/SUVESNMENT ORGANIZATIONS ABD AGPELPENT NURBEPS: ; Bde, os Soe 
ORCANIZATICN NAMES AGRFEPENT NUMBER: : 
11, SEECUFIC ObIACiLVES: . . 
AN ENCINFERING AGDEL LORAW-C SIGNAL SINUL®TCR WILL FE DEVFIOPED FOR USE PY THE FAA IN THE EVALUATION 
TF LDRAN-C RECEIVERS. USE OF A SIMULATOR WILL PROVIDE > KANGH CF NCHIWAL AND WORST-CASE SIGNAL ~ Te Senor grils Py eae, Nah aA ae 


CONDITIONS NOT FCSSIBLE IN FLIGHT TESTS, AND ITT WILL PEDUCE THE FLIGHT TEST TIM NEEDED &05 
FVALUATIONS. - S nee 


12. SLLESTONES: : : soe ose 


. "YPF gee ae Mee ~ - é ore . - - ee 2 CURR ser te ee ee ~~ ome tm le ree 8 eee ee ee 
INDICATCR  DESCRIRTION ee _ BATE ; “ AS 
» DELIVEPY--LORAN~C SIGNAL SIMULATCR 6/83 : 
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. , FEPCPT DAT: 3/08/82 

ae TECHNICAL PROCFAM LOCUMPNT ‘ Se ek 


POONA SERRE RHE HEA HERE EAE AEHEAHHOREHEERERAR EEE TER AAAEHAEAHAORE REE RATESHEET EHER ETE HEHEHE HEE EHREREREREHEHREEHEEHEEHREHTESHER ESE RENO ETON EE 


1. LEGIECE NUYRER: O¥F-312-95C 2. ETART PATE: 1/79 2. EEVISION NUMBER: 7 
QS. TITLE: LORAN FLIGHT FOLLGwING (LOFF) 5. YANASER: NORMAN FUJISAKI 
6. CRGANIZATION: *PD-310 7. TELEPHONE NUMBFE: 202-626-8596 
9. SEAVIBEXENT: HELICCUTFR DEVFLOFMENT PLAN (FAA-EP-04~2) 

—* 


10. EALTECIVATING DOL/GOVESNMEST ORGANIZATIONS AND RSREEMENT NUMBERS : ; : 2 ost th Ae ake 


ORGANIZATION NAME: AGREEMENT NUMBER: 
Te PPA F!-284 REY. CB 
SOUTHWEST REGIO: ASW/ARD-61- 243 
FAR TECH CENTER TPD~-04-150 ne 
ECCG_ (G<GSR) __.. LTR CE AGREEMENT _ Ss, Hees See ees 
11. SPECIFIC OBJECTIVES: ; ; : 
7) EVILUATE THE LORAN FLIGHT FOLLOWING (LOFF) SYSTFN IN THE HOUSTON CENTER AS AN AID TO CONTROLLERS 
RrSPO*SIBLE FOR HTLICOPTFR OPERATIONS I” THE GULF OF MEXICO; TO ENHASCE SAFETY AND EFFICIENCY OF 
. LOW ALTITUDE IFR OPERATIONS, | - . . . % Bar ee wh. cat Ace, fat Meee Ge et keg Saale cite eel Garahey 
12. SILESTORES: : =e 7 
TYFE CURR 
INDICATOR DESCRIPTION DATE 
z tate -Y. 1. Tl... INTRRIW_REPORT COMPLETED (EI) |. 2 She, Cte LAG Eg Reeth se be Op lSjei sect i eS eee Go 
K T LORAN FLT FOLLOWING SYS DESCRIPTION (HELO IFR OPS) 6782 : 
¥ T LOFF FINAL REPORT COMPLETED (EI) - 34880 ; : _ 
39 
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* . REPORT DATF: 2/08/82 
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1. ERCJECT NUMDRR? 649-311-010 2. START LATE: 8/79 3. REVISION NUMBER: 1 
4. TITLE: NAVSTAF GPS FLIGHT EVALUATION 5. MANAGER: NOPRAN FUJISAFI ; 
6. CPGANIZATION: ARD-319 7. TELEPHONE NUBREPR: 202-426-8596 


o. RFCUIERZLNT: FEDEPAL RADIONAVIGATION PLAN 


WOe EARGICLATING DOT /GOVEENBENT ORGANISATIONS _AND_SGEEFRENT NUMBERS: 


TRGANIZATICN NAME: PGFEEMENT NUMBER: 
FARA TECHNICAL CENTER TID 04-1¢9 

USAF (wkAFE-AFWAL) - IAA DTFA-80-Y-10563 
USAF (JFC) HOA (8-1-79) 


11. SPECLEIC OBJECTIVES: 


Tt) FVALUATE THE CPERATIOWAL SUITABILITY OF THE NAVSTAR GLOBAL POSITIONING SYSTEM (GPS) FOR CIVIL a2 ~ 2 
AVICATCS USF. FMPHASTS TS ON THE SUITABILITY OF LOW-COST TYPE AVICRICS, PARTICULARLY FOR A SINGLE 

rILO1 AITRCKAFT IN A MANEUVEKING TERMINAL ENVIRONMENT AND FOR NON-PRECISIOR APPROACHES. IW 

1980-1943, THE DCD Z AND Y SET RECEIVERS WILL BE FLIGHT TESTED. FLIGHT TESTS WILL BE CORKELATED AND 

SUPPLEMENTED WITH SIMULATIONS PERFORMED CN THE GPS EVALUATOR. IN 1¢83-4965, THE FAN FXPERTHENTAL ~ ~~ ae ee pe 
DUAL CHANNEL RECEIVER WILL BE EVALUATED. . 


12. HILESTONES: 


Grey ee ES Ate dy i Gl? uh ae, al ase tle hp pens Gas tas CURE eee, a 

THDICATOR OFSCRIPTION BATE De ee te aS Me Sete era a 

kb FAA/U.S. AIK FORCE §.0.A. (Z-SET RECEIVER LCAR) 8/79 

Mi CELIVER GPS 2 SET RECEIVER TO FAA TECHNICAL CENTFR ~~ &780 ~ . . me ee . 

“Pp oN  ‘Y* SET TEST PLAN 3/81 

» K 2 TEST PLAW; GPS OPERATIONAL SUITABILTTY (°2Z-SET*) ~ 6784 © : ae 
N 2 DRAFT 8PT; GPS RFI € FARILIAPIZATION 6/61 
6 OKAFT FPT:CPS ENRTE & TEPM. FXPLCR. TESTS(°Z-SET') 1/82 = 

“ n CRAFT wEPOKT: GPS OPS. SUITABILITY TESTS (‘Z-SFET*) 6/62 

* KR CAAFT wePGRT: GPS OPS. SUITABILITY TESTS (FDCP) 6/84 


vane eeeee 
* BopcS bo BO CH AND TF CH BOLO’ Y . 
‘ * REVCRT CatT&®s 3/08/82 
ie TECHNICAL FROCERE POCUPENT . 
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1. LO JESS NUMMER: 049-312-016: 2. START PATE: 0/00 3- FEVISION NUMAER: 1 
&. Tiree: VAVSTAR GPS IMPACT ON PAA CPFRATIORS Se HANAGER: NORMAN FUJISAKT 
Se CrcANJasTLON: ARD-310 7. TELEPHONE NUMPER: 202-476-8596 


2. SEQULESMENL: FRDEEAL RACIO‘AVIGATION PLAN 


10.4 sSulLSILATI NG SOT/COVESNMENT ChGANIZATIONS AND AGREEMENT BUPBEES: oo = 


CRSANIZATION NAMES AGS FEMFNT NUMBER: 


11. SELCLFIC ObuECTAVES: 


1G LETERPLNE THF LMPACT OF GPS ON THE NATIONAL AIRSPACE SYSTEM. STANDARD OFEPATING PRACTICES CF THE 
P'a SUCH AS ATC FROCEDURES, CHARTING, NOTAMS, FLIGHT INSFFECTIGN, ANC CERTIFICATION WILL BE REVIEWED 
"UO ASSESZ THE CHANGES VECCIPED BY USF OF GPS. MAJOR PROBLEMS WILL BE HIGHLIGHTED AND POSSIBLE 
COLUTIONS SUGGFSITED. RESCURCE REQUISFBENTS AND SCHEPULES TO ATDEESS IDENTIFIED PROBLEMS WILL RE 
toTIMaTED. 


125 SULLSTONES: — BGs Sy (Gas eee, Ee ee AY ee ee 
TYEE _ CURR a 
IERICATOR DESCRIPTION - RATE 
. REPORT: SAWSTAP GPS IMPACT CN FAA OPERATIONS 9/92 ; 
ul 
ae a ee 4S eee Be ee 
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* = REFCRT DATE: 3/08/72 
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12. 


EECIECT NUMBER: Of 2-243-010 2. START DATE: 6/75 C 
TELE: SsaAFRIC ALERT & COLLISION AVOIDANCE SyeTew (TORS) 1 & FY MINIMUM Se MANZCTE: WILLIA® HYLAND 
SEcAnI]Zatlus: AkD-242 7. TELETRGHE FUMBER: 2067-02€-CS86 


REGUL BEYENT: =XCOM MERTING MINUTES E7 (1975) 


EARTACILATING DOT/SOVERNMENT ORGANIZATIONS AND ACREEMENT NUBEERS: 


CRGANTIZATICN NAST: AGPFEMFNT NUMBER: 
FAR TECHNICAL CENTER TPL 05-172 


ZEECILIC Ord hecIVEs: 


CEVELOP A TRAFFIC ADVISCiY AND COLLISION AVOIDANCE SYSTE# (TCAS) THAT WILL FROVICE PRCTECTION j sae ett 
“GAINOST ATRCRAFT EQUIPPE’ WITH ATCRBS AND MODE S TRANSPONDERS IN LCW TO MEDIUM DENSITY AIRFOhTS, AND 

GOTH WITHIN AND CUTSIDF ATC SURVFILLANCF. THE DEVELOPMEKT WILL PEFINE A TCAS-1 CONCEET TC SATISFY 

USYn wEEDS FOR A GELATIV=LY LOW COST SYSTEM, BRD A TCAC-IY CONCEPT TPAT PROVIDES THE USER WITH MOKE 

FPFFCIIVE SkKVICES. 


SALEITOMES? eras ae 
TYPE _— CURR . 
ANBICATOR DESCRIPTION DATE 
ita ACTIVE BCAS DRAFT NATIONAL STANDARD ISSUED 12/78 
r _¥ _.... BLL ENGINEERING MODEL DELIVERED 2/80 
« INDUSTRY PROTOTYPES, AVIOWICS AWARDED ~~ = - “3/60 ae ae Wye ey a ao 
wos © _ PUBL FINAL ACT BCAS NAT STD IN FEDERAL REGISTFR 10/&0 
. COMMENTS RECEIVED CN NATIONAL STARDARD iS 37e1 
“ ? PROTOTYER MODEL DETIVEZED 6/81 
Lg ACTIVE BCAS DIRECTIONAL ANTENNA LELTVETED S47F4 
b PEGIN AGENCY CCOPDINATION CF STANDARD (PE 2-5227) 12/41 
TEU TECK TEST COMPLETF (FR 2-219) 1/82 7 Pacorea 
s C/V BASIC TCAS RPT-TeCe €1~528932-5222,5234,524C) u/o2 
: TCaS I FINAL REPORT (FR 2-£210) b/FD 
yc G/* BCAS FNGP MODEL TESTS CCFPLETF 6/82 
TS FIN TCAS JL NAT STL APFY-ACR-102-521952239£6;5238) 6/62 
. _ CPERATIOWAL TESTS COMPLETED (TCAS &YPER UNIT) 6/62 
"eS SUPPORT TCAS IJ POFS (PR 2-521€,5218,522C,5280) ~  6/x2 te foe es : ; Px Wae sat 
‘ FINAL REPORT-TCAS FYPFSIMENTAL UNIT (TEU) esR2 


eeeer eaeonene 

* PiSEARCH ANP YREOHW* OLOGY ° 

. 4 REFCRT DATE: 3/08/82 
a og om TECHNICAL FROGRAM DOCURFNT . : 
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LSOJECT NUMSER: 052-204-010 2. START DATE: 6775 3. REVISION RORSER: 6 
Land: }NAFFIC ALFAT AND COLLISION AVCTDANCE SYSTFM (TCAS) - IT 5S. ZARAGER: OWFN MC INTIRF _ 
CRsANISATIONs Awl -2u2 7. TELEFHONE RUMBEE: 2C 2-476-93A2 
SEQUIESMENT: FXCON MEETING “IMUTES E? (1978) 
EARTICIEATING DOT/GOVERNMENT OFGANIZATIONS AND AGREERENT NURBEXS : 

CROANIZATICN WANE: AGTFEMENT NUMBER: 

FAR TRCHRICAS CENTER TrP Ob-172 

TSC PPA FA-280 | - : 
-SPECLELC OBJECTIVES: 2. ae ee gg Mice Heo a 


20 DEVELOP A TRAFFIC ALEKT AND COLLISION AVOIDANCE SYSTER (TCAS II) THAT PROVIDES THE USER 
FROTECTION AGAINST AIRCRAFT EQUIPFFD WITH TCAS ANT ATCRBS OR MODE-S TEANSPONDERS WITH ALTITUDE 
ENCCDERS. THE TCAS 12 ENHANCE WILL CPERATE COPPATIBLY WITH CURRENT AND FLANNED ATC EQUIPMENT AND 
*ILL YET THE PULL RANGE OF USER NEEDS AND FFQUIRERENTS. THE OBJECTIVE WILL BE ACCOMPLISHED BY 
.-AN-HOUSE AND CONTRACT. FFFORTS, INCLUDING SIMULATIONS, ANALYSIS AWO HAROWARE DEVELOPMEWT AND __ 
EVALUATION. 


MILESTONES: 
TYFE CURR - 
. -ANDIC®TOR DESCRIPTION 2 Sess tasig se eae) Maine. Cate: Bes = in pec Set so Ere A 
eC TASK I~--POLL BCAS CONT AWARD (PR 62-5204) 1/784 
Yc TASK I1--CORTRACT AWARD (PR 81-5282) : 11/84 t 
“C TASK I~-COMPLETE DESIGN SPECIFICATION 7e2 
*0 TASK IL-DEL TCAS IIF*® TYPF A-UNIT 1 (PR 2-5272«)98 _ 8/82 
ac TASK II-~DELIVER TCAS-JIE* TYPE B (UNIT #2) T-II 10/62 os : <2 
"Cc TASK IL--MODIFY TCAS~IIF* TYPE B (UNIT #1) -IT 6/83 
ec TASK II--MODIFY TCAS TTE* TYPE A CUNIT #2) T-II 8/83 ‘ * : “Sy. ty A, 
tCysS Uses. NAT STD PUPRL IN FED REC (PF 2-£2796 3520035220) 6/84 
aC SUPPORT TCAS LIF MOPS (PR 82-5216) 6/tu 
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1. EPODSCT_NUMELR: G62-222-01¢ 2. STAPT LATE: 11/77 3. REVISION NUMPER: 2 
4. JITLE: SMALL VOICE SWITCHIFG AND CONTRCL PEVELOPPEST S. MARAGEG: CHASLES FRAM 3 ate 
€. CREANIZETION: AxE-226 7, TLLFFHONE SUNBFE: 702-476-8500 


9. RECUIREMENT: 9550 AAF-75-17 
10. £BRLICIZA NIZATICNS ENE ACEEERENT NORPERS: ; Sree tte 


ORGANIZATION RAMF: AGRFERENT ROMBER: 
FAA TECHNICAL CENTE TFD 06-761 


tt. SEECTEUC. OBJECTIVES: 


FROVIDE AR ENGINEERING BODEL FOR TEE OF COMMUNTCATION SYSTEM FOR SMALL TOWERS. PFOVILE INPUT TO 
WSCS SPEC. 


12. BILESTONES: of 


-TYPE._ 


INDICATOR DESCRIPTION DALE 
v N CONTRACT AWARD FOR SYSS ENGRG MODEL _ 1/80 ; a A ic he 
¥ XK FNGINEERING MODEL DELIVERY 9782 “ 
“Cc h SVSS TECH DATA PACKAGE TO AAF 12/82 . 
id N ENGR. RODEL TEE COMPLETE 4/83 > 
23 Pi NN... _. S¥ES COMPLETION REPORT _ a es Sed Ube: 9. Nes ee DAES eke ene SAA et ee te pote ha ee 
bb 
ry ' 
" ee ae a I a ee Pe ee ES EC a 
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. * REPORT DATE: 3/00/82 
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1. TRuJECT NUBBFR: 663-221-010 2. START PATE: 11/73 3. REVISION NUBFER: 3 

UG. TETLE: METIONAL AIRSEACE DATA INTEFCHARGE SETYCRK (CY APTN) ENHAPCEMFRTS 5. FARAGER: CHARLES LAROF 

K. CEGANIZETLON: ARD-220 7. TELEEHONE SUSRER: 202-426-6798 ar 

9. FECUIREYENT: ASD LTR TO AAF-1 DTD 9-97-75; NADIN ACQUISTTION FAPER hi ee 

10. ghaLLCLi2 TING DUT/COVEGNMENT ORGANIZATIONS AND LCRPEYES] EUMBERS: ets da uses Boe tale, eee 
CRGANIZATICN NAnEs AGRFEMENT NUMBER: 


11. SLECIELC OBJECTIVES:  _ 
_UFVELCPR A SYSTSA DESIGN AND SPECIFICATION FOP ENHANCEMENT TO THE INITIAL NADIN. FROVIDE ENGINEERING 


A*D CONSULTING SEPVICE T9 AAF AS PEQUESTED CUFING THE FROCURERENT AND DEPLOYMENT OF TRE ~ Sp ee yp ee gt 
INITIAL NADIN. 


12, SILESTOIES: 


TYEE | ee nates seek .. CURR 

INDICATOR  DESCKIPTION DATE” Pa sey Tes go Wied ay SSE eae Ser ber 
xc _... NADIN TDP TO AAF FOR SOD II FSS 12/28C > 

Mc MADIN TDP TO AAF FOR PAL OF IRITIAL ENRANCEPERTS 6787 = 

h ; STDY RVT-NADIN EXPANSION TO SUPT ATC CEU REP LACAT 6/82 

¥C NADIN TDP TO AAF FCR KNMS 6/82 


5 2 __LNADIM USHANCEMENT FOR ISTERCORN ENROUTE VURPUTERS 


aetense eeete 
* he STAY CHR AN D TECHNOLOGY = 
* * REFCRT DATE: 3/08/82 
. TFCENICAL VROGPAM COCUMENT by 


PO AMT AEH E Ee RAHA ESHA PEER ORO HHO SEDER EAE EE HEELS Fe eRAEHREEHER SHE THEE HERE REE EERE HCE REEE RENE RHEE REECE RHEE EROS HEHEHE HE ERERENEOE TE 


Ve EEsDRED AUAEER: aeu-221-990 2. STARI_DATE: 10/76 3. REVISION NUMRER: 
Ge TiTR s PVERGENCY LOCATON TLENSMETTRR T¥CROVEMERT S. MANAGES: MAFTIN NATCHIPOLEKY 
fe CeCRNAZATLON: 4nb-220 7. TILELHONE SUMPIE: 202-426-3076 


Gy SFOLIREMENT: QO550-AFS-10%-"R- 162 , AFP-1 PITECTION 


sae: 


16. TALTICIPATING DOT/COVEINMEMT CEGANIZATIONS END RGPLEMENT RUMEEPS: ' : ee 


CRGANIZATICN NAMF: AGRFEWFNT NUARER: 
peas 79WAT-002 
11. SPECIEIL OBJECTIVES: 


N IRTERAGFNCY ACKEEMENT WITH NASA TS FROVITING REQUIRED CONTEACTOR SUPPORT IN ANALYSTS CF CUNRERT 
LY ;ROBLEMNS, DFVELOPIANG GUIDANCE FOR PROPER INSTALLATION TECENIQUES AND IMPROVED SYSTEM HARDWARE 
“O¥POLENTS. ALDLITICNAL CONTRACTOR SUPPOHT WILL FE RFQUIFFD TO DFVELCP POSSI¢LE LINSPECTIOR/TEST 
rfRAM:TERS TO ASSURE PROFEP OPFRATION OF INSTALLED ELTS AND TO TEST FRODUCTION SAEPLES CF SECOND 
GENLRAVION ITSPRCYED ELTS FOR TSO COMPLIANCE AS THEY COME ON THE MARKET. 


17. SILES oigss by ae P es bag - 
TYPr : CUFR : 
INDICATOR DESCRIPTION DATE 
s ELT IAA WITH NASA SIGNED 12/78 
" Pe ay REPORT ON INSTALLATION GUIDANCE z = 8/62 
: REPORT OX CHASH SENSOF IBPROVENENT : OT FEFRQ OT A Tae tees Ph) ob y Bel eat Ce ge eee 
E REPORT ON REPOTF CCCKPIT KORITOR — 12/82 
* REPORT ON TEE OF PROD SAMPLES (FY-€3;3C0KsWASH) 12785 
NE 
i 
‘ 
aiie she. i 


etere geeanne 

£ FFREEARCE AND TEC#FPsaCI1CGEY *. 

* -. REPCRT DATF: 3/00/82 

oe TECYNICKL PROCEAM POCUMENT i oe. 
* . 


COCR O A EHR eR Ce ee HORE ESE RERE EERE SEO E SESE E ESE EEE HEE EEEO ROE EE HEE EOD OER EHEREEESH EEN SEE TERED SEE E EEE EEO Eebetenteeneseteeersceece oe 


1. 


11. 


12 


ERSJECT SUSKER: 971-313-910 7. START PATE: 1/72 3- EEVISION NUMBER: * 
DUGbL: ILS SUSTAINING ENGINEERING S- EARAGEL: CAEL PETEPSON 
CLOANIZAL LON: #&1-370 7. TELELHONF NUMPER: 202-026-9240 

BEav] pI TENS: OF50F wPCUFSTS;AMF-M20/PED~320 AGPEFMENTSSFLE BUDCEEQUECT 


EALTICILATING LOT/CCYEANMEMT CEGANTZAT1ONS AUD AGPERHENT NURBERS: 


GHGINT ZATION NAME: AGKFEPENT NUBRER : 
FAA TECHNICAL CENTFS 
REGIONS 


SEECIELC CEJECIIVES: ag 
SEVELOP PQUIPBE NTS, TECHNIQUES, STASDARDS WHERE NEFDED TO ENHANCE THE CONVENTIONAL ILS rehFORMARCE 


CAFABILITY ARM RELIABILITY UNDER ALL CONDITION OF SITING AND WEATHER. RESPOND TO AND TAKE ACTION 
RELATIVE TO SPECIFIC FIELD PKOBLEFS AS REQUESTED. 


PILESTONES: ‘ ee ee ee ee een 
TYpe CUFR 
LNPICSTOR © BESGRIPTION DATE 
s 10C. SLOTTED CABLF ANTENNA DEVELOPMENT FINAL RPT 8/82 
od YVECTGR FAR FIELD #OMITOR (GErB) TDP &/82 
aes a ge : ~GS_UPSLP ANT ARD SSAPDOWN HON TOT , WAE2 ta te eine a Eon ee eee. fh 
47 
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ba FES FE APCH ANP TECHNOLOGY * 
= © REPORT DATE: 32/0R/82 
- TECHNICAL PROGRAM POCUMENT . 
° * 


PRAM H AEA HEE Hee AEE EEE EERE EHO RAERERE PERE HEHEHE H AHA E RHEE HELO HEPES ES EHEREERESESRHEHHERESHHEEHERER EEE EHEEHEREORHEHHESEHEH RH ALEH EOD ED 


1. EECJECT NUSPER? 073-320-016 2. START DATE: 9/77 3. EEVISICN NUMEEP? 7 
u. LITLE: *EaD-UF CISPLAY (HUT) ST4ULATICN AND FLICHT TEST S. MANAGED: Re NEELANE i ; 
6. CRUANIZATION: ALD-340 7. TELEFRONE NITMRER: 202-426-6605 


9. KEGUINEMF SC: ArS-1 LTR. 10 PRD-1,DID.C4/20/7€ 5 = A-1 LTRATO NASA, PTD.09/02/76 


10. EAKYICIPATING DOT/GCVEPNNENT CEGANIZATIONS AND _AGREEPENT NUPSEPS: 2 
ORGANIZATICN NAME: AGRFEMENT RUSBER: 
NASA/AMES KEASEASCY CENTES FATIWAI725 
FAA TECHSTICAL CEXTER TPP-07-116 

11. SPE JECLIVES: 


CETFERYINATICN OF TPE SAFETY CONTLTRUTION OF BUD TC LAFGF TURRO-JET CPERATIONS AND FLIGH™ TEST OF HUD 
IN AGENCY B-727 ALKCRAFT. 


12. MILESTONES: : ; a 
eink seem ba CURR . , & oo Zh; sete eu Cy, tasoes, dich 

IMDICATSR  LESCRIPTION ; DATE 7 
¥ FINAL ST REPOPT (NASA) 8/66 
Hc N STSTER INTET INTO FLT TFST ACRFT (HUD) 2/o1 
Ac SON HUD FLT TEST REPORT (FAATC) 1/82 ‘ hes 

= ae ° H 2 _HUD RISK ASSESSMENT-FINAL BRIEFING 3/82 
r CERTIFICATION GUIDELINES FOR WUD 7° °° “43782 Se a BN ey ee Pe as gs Ae ak = ees 
F) REPORT ON ADVANCED HUD COKCEPTS 9/Fu 
vp CERTIFICATION GUIDELINES FOR ADY. HUD 10/86 ~ 


etene serve 
bd Pr, SEARCE oh a "EC OLC.C Y . 
. * REPORT DATS: 3/0€/62 
bs TECHNICAL PROGFAM [CCCUPENT © 
* . 


FORAK Ser MEARE AEE OHHH MESH HEE RERERHEEHES EHR AEEEEE TERESA O RE EA EE SELENE RESO SESE HOHRERERHEREHRENDHESHFOHE SEEDED EDHDE HERE E ESE LE 


ECLNUYE ER: 073-370-016 2. START DATE: 0700 3. REVISION NUPEFR: 
Sto cEwidks DISPLAY FOR GERERAL AVISTION COCKPIT S. MANAGER: Jeb. MCVICKER 
RIZATZON: a@D-340 7. TELEPHONE SUMERE: 2€2-47€-8605 


TES“ENT: FSS “ASTER PLAN,JANUARY 1978 


LLALA LUNG DIGLGOVESS EAT GhCANIZATICSS AKD BGEEEMEST NUFBEES: 


CRGANYZATICN BAYES AGFREMENT RUMBER: 
Barc 


ALEC _CESECIIVES: 


VELCP, EVALUATE AND DEMCNSTRAT+ A CYSTE™ TO PROVIDF & FEAL-TIPEWEATHER FRESENTATION, ALONG WiTK 
Hh eFNTIALNT FLIGHT INFORMA- TION, IN-FLIGHT TO THE GENERAL AVIATION PILOT.FAATC WILL FLIGHT 
ST, CrMONSTPAT?F AND REPORT ON THE FINAL EVALUATION. PIGITIZED WEATHER DATA ON VOR VOICE CHANWEL 


NT TU &h ATRBCRNE DECCLEA PROVIDES THE PILOT WITH A COCKPIT WEATHER DISPLAY. ADDITIONAL 
FIV?’ ERTS «LILI RE FVALUATED. 
ree te 4oics tee eer tal oe el ak Be Sores « ham tile 7, ness 
TYPE CURR 
INEICAT F ON DATE 
. FLIGHT TES. AND EVALUATION COMPLETE 11/61 
Z | COST/BENRFIT STUDY. Ss oxy apeeen 5182 ae 7 a Sse fai 5. Beet 
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oO a a en 


eaeee eeeee 
* pRrerapPcr AWS ThPOCOER RUE) OY : 
iy . REPORT CATE: 
. TECHNICAL TROGCEAM [OCUMENT * 
. . 


U/CA/RD 


COCR EAH eRe De eE HEHE HEHE HHS OHHH AHS EHEHEH SER THEHHER EHH ESHA HESEHEHEHEEREDFERTHHH EHH EEHTEREHH KRHA E KETO HHAHEHEeEREeEREHeeneeneseree He 


1. EE DEC NUMER: 075-302-024 2. CTART_DATE: 6/00 3. ERVISJON NUMSER: = ¢ 
oO. Tike: ‘DVENSCED HEAD DOAN CISELAYS C451) ©. MAKASPE: Je Pe @OVICKEF 


APN -3uc 7. TELULYGNE SCEBER: 202-826-8605 


COCHRIT/CREW ISTEGCFATION FROCK 'M ELAN (DRAFT) 


Ce ESSUCIEATING | OE/ECVEENSENT CECANIZAZIONS ANT _ECELENENT NUPEEES: 


CRKGANTTATICN NAME: AGPFEFPENT NUMBER: 
BSR 


11. SEECIFIC CoJZCTIVES: 


THVE:STIGATR THE [Tf taC?T OF ADVAYCELD FLIGHT P®TH SYMROLOGY AND THF FLIGHT PATH/MISSION MA KAGEMENT 
IME ROVER PNT ACSCCTATED WITH NEXT GFNERATSION AVICKICS ANT CISFLAYS. FRODUCT: FRCVIDE SUFPORTING 
DATA AND CERTIFICATION GUIDELINES FOE ADVANCED DIGITAL AVIONICS ANE DISPLAYS. 


V2. SILESTOMES? 


TY ye *: CURR 4 he ee ee I PST 
AbpICaTog DESCRIPTION DATE 
r 2 ADVANCFD HED SYFBOLOGY STUDY 10/83 
: 2 SIM STUDY FLT PATH IMPR/CONYENT IRSTR VS ADV HDD 12/84 
‘ 2, CERTIFICATION GUIDELINE STUDIES/DIG AVICNICS /HDD 6/86 
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Cie gtaeve 

. co TER EOC E ANT TFCHXN OLOGY * 

* . REPORT TAT=: 3/08/82 

% TECHFICAL SROCKA™ TOCUMERNT : - + 
¥ . 


PRR RR He HE OS MRM ORA EHH SESE HAR HECR EHH ARE ETHER TORE THREHEEEE AEE RHE HARARE HEHERTHRETHEAAHHARAEEKERSHHROEHHREHHEHEHEDERE DEE REEOHEO EE 


1. bE JECT NUMBER: O75-326-G1y 2. STAFT DATE: 7/71 3. FEVISION NUBBER: 4 
Oe Vbabe? OF ELOT YICHOWAVE LANDINY SISTEY (FES) ©. MANAGER: DOUGLAS VICKERS 


©. CERMNZRY LON BRD-32° 7. LTELEFHONE NUMBER: 702-426-7072 

4s srayake VENT: SAT ST ETAN DEV.OF MLS(CJNL°71) AND JUNE 197R VEPATE 

16. SELTSLEATING 2° /COVESSMENT OPGANIZATIONS AND AGKSEREST XUPBERS: 
SEGANIZATION NAMES FGPFEPENT NUMCER: 
DOLCUSA,USN,USAF) #XD NASA 


Fred TECHNICAL CENTE? 
TSsc 


14. SEECIFLS. OBJECTIVES: 
iEVELOR A NEW COMMON CIVIL/MILITARY APPROACH AND LANDING SYSTEM THAT WILL MEET THE FULL RANG: OF 


GG°R OPERATIONAL KEQUIREMFNTO WEIL INTO THE FUTUPE AND BE SELECTED FCR IFTEFNATIONAL STARDARIZATICNK 
AS A FF) LACEMENT FOR THE CURRENT INSTPUMENT LANDING SYSTEM (TIS). 


12. WILESTONEL: 


TYPE CORP 
INDIcaTCR [ESCRIPTION RAE 
“ DELIVE® BASIC (WIDE) CONFIGURATION 12/79 
id 2 AWOP_AFPROVAL OF ANGLE SARFS 2 ae f 3790. - Bate 
, CONTRACT AWARD FOP LSI(CHIP) DEVELOPMENT 2/80 
v ICKO COM/DIV APPROVAL OF ANGIE SARPS ase 
acc uy TOP KNOOFF FOR BASIC & SM.COMMUN.CONFIG. - MLS 4/e4 
v CONTRACT AWD FOP RADOME/FRANGIBILITY IRVESTIGATICN 7/84 7 : 
acs TDP HANDOFF FOP EXFANDED CONFIGURATION MLS 9/61 
COs DELIVE:Y OF LSI PROTO.RCYR. & DFW.PCKGE. 6/t2 - . 
‘ COMPLeTE RADOMF/FRANGIRILITY INVESTIGATION 9/R2 
cexS oN MLE/RN? WV FINAL PEFGRT (DRAFT) 4/823 
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* Fs FaRBCE ANT TrEecHRWOLODCY * 
° 2 REFORT DATF: 3/06/82 
bg TFCPNICAL PROGFAM DOCUMENT * 
* . 


OOOO eae Oa OA OME EEE EH EERA ROTHER EERE ER AER EE EH AEAREEEEHR HOSE HEHEHE HHHOREHHHH OSES HS HHHEAHHHHHHRESEHHEHEEEEAHEHE RHEE HEE HEH EEE OH 


076-343-017 2. START DATE: 1/79 3. SEVISION NUBHER: 
tC. GaTpe: CTSCPAF™ ALRYT SYSTUMS SC TANPARDIZATTON STULIFS ©. MANAGEP: JOhK F. HESTFICKSON 
6. ZESANAZ°7 GEN: APD-340 7. TELEPHONE NUMBER: 202-026-8605 


LETTER AFS-1 10 ARD-1 DATED 10/09/74 
WO. EA LICIDATING Gus /SCVESNMEST CEGANIZATIONS AND _BGREFRENT NURBIRS: 
MRGANTZATION NAMFs 
SEESAELC CEJECULVES: 
TK! END ITEM, STDY RPTS, WILL 1 DELTV. TO AFO-1 BY 3/81 TO CUPF.NEW AIRCRAFT CEPTIFICATION RQMTS. 
STUPE RETS. CONTAINING RECOMY.G& CONCLU. FOR GUIDELINES FOF STANDAPDIZATION OF COCKPIT ALFAT = oe OP rt 
"NDWAFNING & PONITCKING 3YS, WILL PE COMPLETED USING INDUSTRY CONTRACT SUFPOPT. CEEW ACTIVITY LEVEL 
nD @UPKLGAG WILL BE CONSIDERED FOR THE PRIORITIZATION. 


17. SILESTODES: 


FGRFEFPENT BUPBEF: 


tt. 


TYPE : z CURR wrt ee Gorge en | an 
INDICATOR  pESCRIPTION : : 
COVTRACT AWARD - ACFT ALERT 1779 
“c € FIN RPT - DFMO STANDZD ALERT SYS 3/e1 
‘ ISSUE STANDARD GUIDELINES 10/61 
: COMPLETE FEASTRILITY STUDY rN eeeg oe 5/82 _ 
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; ss cx te Sn a a as a a I ats Aa SS ee ee 


aides Sata 
, em’ SERRE CH PNT FREORYS OTE. Y ‘ 
‘ : EFECET DAT: : 3/04/82 
. TECENICRL TROGERY DCCUMENT ‘ 
: : 


BH MERE CREA RA EH ERE EERE HOH AREER ERRER ETE HAEE ERE RE ERHEEEHERETREEHONSE HERETO HERTS EH TERE RHE REHERHEHEHEREEEHEO ERO EH EH EEE HERE EEO EE 


1. fErgEe *TE-320-0 1 De START DATE: 3/79 3. LEVIS IOs NUMCEP: ‘ 
O. [lgne: .1 0° SERVICE TEST AMD EVPLUATION FROGPEY (STEP) 5S. BANAG ShIMCUR EWFOERTT 
fe sBuav ial reds Aer -3nd 7. TELELHCYE RYMPERs 202-426-2072 


So. ERFDUGST*EaTs CaFP FLAN 11-20-78 CAS PEVISEDY, BIS TPANCITIG® FLR (APC -e1-4) 7-1 1 


Pap Sooner ey 


10. be-LLeAVATIN POT/COVESNMEVT COGANIZATIONS ANC AGPEEMENT NUE GES: 


N “RGANTZATION NARS: ®GPFERFNT NURRLR: 
AAP, APO,AAT, ATE, ALT” AEC, AAS, ABA APT, BS 

PaSTeEY REGTON 

Fea TECHNICAL CENT&E 


V1. SEECIFIC OBJECTIVES: 


1. DFVELOP AND VALIDATE CEEPATIONAL STANLARDS ANE FROCEDUFES TC FASE TFANSISICN FROM HED FRASE Te 
IY Phe (FNTATION FHASF. 2. DEMONSTRATE CAFABILITIFS ANL PENEFITS CF MLS TC FAA OPS AND 
Usor aS. 
W2-. PILESIQNES: 

type CUPR 

ANDICATOR DESCRIPTION RATE 

. DCA RWY 18 INSTALLATION COMPLETE 4/79 

i ERY kWY 17 INSTALLATION COBPLET} : A _ 8780 

s STEP ATFRORNE RECETVER CORTRACT AWARD 7/0 

Ss DCA RWY 33 INSTALLATION COMPLFTE 12/60 

‘ CLARKSBURG, WeV. INSTALLATION COMPLETE 8/81 

td CONTRACT AWARD FOR TERPS BATA COLL PKG 10/61 

2 INITIAL DELIVEPY OF STEF A/B PECEIVERS VU/Rd 

” N INSTALLATION OF JET RNAV IN N-& COMPLETE. 2/62 

aX START USEK OPERATIONS (RANSOPF & AFROPECH) 2/62 

8 DELIVE?Y OF GNF TKE/FLT INSP PK® CCAPLETF Usb? 

DELIV™EY CF TEPPS DA™A COLL PK COKPLETE 6/62 

SoS, CO*PLETE PELIVERY CF PEE-PRCOD LSI A/B FFCFIVERS 11/42 

cS COWPLFLE EVALUATION AND PFPOFTS FOR STFF 3/eu 

COMe INSTALL & VERIF BLS IW LARGE JFT AC u/eu 


i 
r COPPLESE FLIGHT SIM & TESTS ST:} FH II . 4785 


eenne 
- RFS A ECE AN CD TECHNCLCGSY 
© TECHNICAL PROCFAK DOCUPRENT 


CH HAHEAHEH EAH EHEEAHHES HERS HEEETERER AREER HEHE AER HHERHEHEEEHEEPEDAEOHEREDEEHRSHETERKEHETEAHEERAEHEHE RHEE RE HEEHEEH EH ECE REE ReenEeeHOTetton 


077-929-391. 2. STAPT LATE: 1/79 


Me Lobe: PLIGHT DECK ISFUTMAITV® COMEDINETION 


te CRSANTSATLON: AND = gue 7, TELEPHONED NUMBER: 202-u2€-8605 


Ge BELLE EAT: TAT PSOCEAwY PLES 
WC. gaps Aline DOT/ CVEINEENT ORGANIZATIONS AND _AGPEEMENT NUPBEES: 

ORGENTZATICN WANE? 
VT. TEeSVELC CbhJECTIVES: 


-C ENOVIDE YES AMD AAT NITY COCKTIT INFORMATION SYSTEMS DESICN 
RGULATOeY ENVIECNMENT. 


AGREEFENT NUMBER: 


CRITERIA TO RE 


BEVISION NUMRER: 


KARNAGE: 


Se 


WEISS 


INTRODUCFD INTO THE 


REFOFT MATT: 


& 


IWOR/AD 


TYE CUFR 
INpICaTGn LESCPIPTION : RAIE a 
. CICKPI® INFO ROMTS STULY CONTRACT 9/79 eae 
‘ HANDOFF TO OPERATING SERVICES (FINAL REPORT) weed 
4005 FINAL 27 POET = PLT DECK INEe CQOFD 5/84 
5h 
j 
+ 
1 - - —_~ a 
Lu ee nas oi pre Pap Nhe: ese ees SS dai les5 a ney 5S eS 


oe A Ee ea i eS Ee <3, 7 
i 
t 
{ 
saece sense 
* rrocr RR CH AN TPCKRAOQEIO « ¥ . 
rs * RFPCLT SATE: 2778/69 
7 TECHNICAL tROCEAM DOCUMENT * 
* t 


Ve glia cL NUMD pas C7I-3uo-01" 7. START DRTE: €78C fe sEVISICS_ AYUMI SP: c 
Oe. Ldsabir 2 fil FrcTebs stypy ©, FANBGEFS GeJe PA®K 
*. Ch pada Zk: Ari-gas 7. TELEEHCNE NUMBER s 202-42€-t605 


- BEAULSUYENT: SUPPORT Foe So TS PTTRETCE. HEWN FECTCDS FROGPIY 


NYENY CECANIZATIONS AND AGREEMENT NUMZENS : 


Me gars ala kat ine PoTZie ve 


SEGAN TATION. SPMES AGREEMENT RUMBER: 

RE SYST C¥PD/ASD/AF BLT DYN LAP IRA DCT-FATOWAT~173 

abIGuT STPTF UNTYS/AEBOSPACE MEDICINE COFTE.*33615-80-K-3627 
V4. cbaSLELG 2BJECUIVES: 


TRE OVJECTIVE CF THIS INITIAL PROGRAM IS TO DOCUMFNT AIRCFER WORKLCAL TECHNICUES.THIS PROG HAS 3 
PHASES sTUSK Tow EEL CATALOG SUCCESSFULLY APPITED MFASURES OF WORKLCAL 38 AIRCKAFT CERTIFICAT*ON. TASK 
«BILL “ICUMFN,. “EASURES NOW AVAILAPIE AND REATY FOR APPLICATION, TASK 3 DELINEATES MEASURES THAT 
“YIST TN CONCERT, RUT NEED FDRTHFR FESEARCH ANT DEVELOPMENT FOR FEDUCTION TO PRACTIC?, 


tae SILLSTOnED: 


Tee CUR 
INDICATOR DESCRIPTION DALE 
4 u WORKLOAD METAS TECH USED FC® CERTIFICATION V/P1 
* ” WORKLOAD MEAS TECH (UNPROVFN) — 37k? 
8 u WORKLOAD MEAS TECH FOR FUTURE CFRTIFICATION 3/€2 
| 
ry 1 


. Feo? Re OH EME yr, ECHNOLOGC Y ¢ 


. * PERCE™ DATE: 3/06/22 
* TECHNICFL FFOCE AY LOCUMENT * 
* . 


CRORE MEM ER Beem DEH HOT A HORE REPHAEEH HETERO T EHH EEE AEE HERES EST ERED EHS EASES ERHEH HEE HSE EHEREE HER HEKEHEH HEHEHE EEE RA OH HEATH HEHEEE HERES 


Ve phigh Ci Ser eee: 077- 36-920 2+ STARTERS: 9/05 +. EEVISicN MUSTER? 
MO. Tibbs: pIlct FACTORS - NAVIGATION 5. RANAS Me SCHLICKENMNAIE® 


RAD-30C 7, TELEPHONE NUMEFE: 2¢ 2-426-8€05 


COCKPITT/CREW TSTIECRATION FRCOGRAY TLANCOPRART) BUMS FECTOPS IASK FORCE 


“ERGINT?ATICN NAMES AChE EYES T NUMBTE: 
Vt, Sbecdede Oss eC tives: 


“FOYNE SEERTY CUSTNG FILGT SCORKLCAD AND PERFORMANCE) 2° A FUNCTICN CF NAVIGATION CYSTiY 
OPHISTICATION C1ebeATRSCKNE NAVIGATION SYSTEM COST). 


12. MILESTONES: 


TYbe CURR 
ANLsCATS2 BLESCRIPITON DAZE 
: 4 CATALOG CURRENT AISCRAFT NAV.SYSTEPS BASFD C¥ COST 2/°2 
' z SFLECT REERESENTATIVE NEVIGATION SYSTEMS FOR TESTS 2/€2 
» # FILOTED FLT. SIMULA SS rESTS OF NAV. SYSTEMS COMP. 8/82 
“Cc z TEST FFSULTS-FINA] REPCRT 9/82 
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enter wenen 

be PS A AEE 2 a . FcwhOLCL © 

* ¢ ELEChT PATe: 3/0R/82 
. TRCRNICAL PROCKAP TOCUPRENT 7 


AMEE RHEH OHHH HEA AREAS HEH ERAE PERRO RHE HAES EERE EEE EE HERERO TESEEH ESS HHHHEHREHERHEREDE SET EH HROEHOLERHE REESE EHEAEETEHEHHEHHEHEEEHASOeHE ES 


Te Eke Dg cP NUPRES: 977-302-939 2. START DATE: 0/60 3. ERVISION NUMBER: 1 
O, Tiiba: :LIGHT DFCK ISFOOMATICN WANRGEPENT 5. MANAGER: J.JabASh 
©, SEeANSEETION: ARU-3uP 7. TELEEHORE MURREE: 202-426-F605 


Ge ZELVIEMXL YT: COCKNIT/CKEW IATLGRATION FLAN (PPERT) 

10. gAdeJOLEALING LOT/COVESN AEN] CPGANIZATIONS AND ACEiEMENT NUPEEFS: 
TRGANTZATION NAMES AGREEPFN™ NJMEEFR: 

14, SPECIFIC COIFCLLYFS: 


RSSPSL THe WORKLCAD IMPACT OF NEW SYSTEMS IK THF CCCKEIT AND IDFAT7IEY SURJECTS NEEDING DETAILED z 
WORFLOSD FVALUATION PRTOk TO SYSTEM CERTIFICATION. 


12. SLLESTINES: 


TYR: CUKR 
il uo2 DEFINF INFORMATION SANAGEMENT REQUIPENERTS (IME) B/R? a 
+d Hh O2 DEFINE SELECTED NEW SYSTEP IMPACT ON IPF IO/ED F 
° 4a 2 DEFINE AREAS REQUIRING EXPERIMENTATION 42/782 : 
“ wa 2 DEFINE FROBLEMS OF NEW SYSTEP INTEGKATION 11/63 
¥ no OZ SIMULATION OF PREAS FECUIFING FXPERIMENTATICN V2/54 
ates ” A FLIGHT crew FAILURG MCDES AND FFFECTS ANALYSIS V2/F ©. 
t 
a 
i 
aap Rash eaten at Fe ee as eee ee 


eg Te ey . 
} 
t 
i 
| 
i 
eeeten eeenne 
i Bk SO ae OE ae PT TFC Rr NOTOC Y ® 
bg * FEFCRT PATE: 4/06 /A2 
* TROUNTCPRL TECCERE FOCIMENT a 
. . 


SHER SHEA e He TERE EEE EEE AERA HH ET ERE HES RET EHEEH ESE SESE HEHEHE E HEAR ER TPR HERED ROTHER EE HEHEHE HOOTERS HELE EERE HEH RO DER ERE EE 


Ve TEER NUSBESS 97 7-3u3-%. fe STAPT LATE: 7/81 


TAT ES OS TOe rye : READ EITESCS 
7. TELLERONE KUyBET . | -¥26-K6N5 


AFU- 1 TT SGP -4 DATED (D/S9O/ 76 


VISBNAZATIONS PPL RSREEBENS NUPRERS: 
CRGENT ZATION NAME AGRFESENT NUMBEG: 


V4. SPESTPIC OBJECTIVE: 


2 ANP DOVE FLIGH™ SAFETY SY AN ADVARCED TECHNOLOGY AUTOMATEL SYSTE™ MCWITCEING ATRCKAPT SYSTEMS AND 
CONTROL SUBFAC? CONFT VUPATION ANG EVALUATING ATFCEAFT PFEFORMANCSD TO ASSIST rhLIGh* Chew TO SFACT 
PROMETLY ANCL CORRECTLY To SYTHE FAILURES /PALFUACTIONS. THIS TS A CONTEACTUAL "REOFT BITK AINFRAY%E 
TANURACTUN ES WHO BILL ANALYSE CURRENT ACCTLENT/INCILENT CATA BASS TO LETERPINE SENSCh ARD 7 ee 
PROCESO ING REQUIECMFNTO. SAFSTY IM FECVEMENT WILL PF EVALUATED USINC FLIGHT SIPULATION,A SYSTF™ WILL 
“FO PEVSLOPED FOR FLIGHT TEST AND UESTCN’ GUIDFTINFS WILL IF ISSUED. 


12. SILeSTCaES: tae OPN SE TAs as ae 
TYEE CORR ° 
ARDICATOR RESCHIPTION DATE 
«HZ ~~ ADVANCED TECHNOLOGY DISPLAY SYSTEM DESIGN 10/82 
(4 #_ 2 DEV CONF AIDED DECISION MAKING (CADN) ALGORTTHR 6/83 
M "WZ SYSTEM PROTOTYFE DESIGN COMPLETE are nese é/ab 7 
*  # 2 — PROTOTYFL OPERATIONAL EVALUATION 6/85 
%  H Z DESIGN ADVANCED TECHNOLOGY SYSTEM 8/86 ge ee 
58 
t 
i 
! : 
s 


PEP EH THRE SAH SER EHEHHELEHHERHOLE HERE CEHH THERE EHE RAH EREEEHRE THER HEHE ORES EEAD HEHEHE HESHERERHOHEHARAEOHEEERESEH HT EHHEHHEHHEHRE ORE REED EE 


12. 


earet eeette 
* RR" SEAFVR ANT TECH FR CLG Y * 
bd . RFRGR™ DAT Ll: 
= TECHNICAL TROGKA™ COCUMENT *. 
* . 


ERGILCT RUM4EP: 077-343-226 2. OTRET DATE: £/81 3. REVISION NUMPER: 2 
T1dbe: VCLVINGS NAS LPRACT IN THe CGCKFIT 5. MANAGES: KR. WEISS 
CScARLTLATION: PE N- 100 7. TELEPHONE NUMRER: 207-426-0605 


EBeLUT EA eh 2: AIRROTNE SYSTEMS INTEGRATION PROGKAM PLAN (DRAFT) 


ELLTICLPALING CNTs VEN NS_AND ACREEMENT _RUUBEPS: _ 
ORGANTZATICN NAMES AGREEMENT RUMBER 
MOR POT-FAT79WAL-061 


ede lb le OFJECTIVES: 


“LEVFLOP CRITERIA FOF THE ESTABLISHMENT CF NFW FLIGHT OPEFATIONAL FPCFILE PATTERNS,TECHNICUES AND THE 
INTEGRATION INTC ATVANCED DISPLAY CCBCFFTS FOR CCLLISION PYCIDAKCE. ANALYTICKL EVALUATION 
TECHNIQUES, STMULATION AND FLIGHT TEST VALIPATION TECRNIQUES WILL ALSO BE UTILIZED. 


YIZESTLGES: 
ple ER Ag Bor tien: SA MSE we eas Ge Oe ga = : Se, ees 
INVICATSS DESCRIPTION : e £ be RATE : 
t ey 2 DEVELOPMFNTAL SINULATION AT BOFING 12/614 
" H 2 CPERATIONAL STMULATION AT FOEING 2/82 
be H 2 INCOTALLATION FOR OPERATIONAL EVAL. ON FIELNON™ 727 5/82 
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aie W RCD NUMER: GR I-SOD-07 de OTART PATE: €763 2, REVISION NUY 
DELLE: sRPLECTIVI IN-PAVEMGNT VABE PES GOR byw ©. VANASE: Fe. Pe 
UOUSNTLET TON: ab D-909 MBER: 202-426-3687 


EAST UATI Ny COTCOVESNMENT Cp SANZZATIONS_AND SCRLENEST NURPEES* 


‘ROANTIATICN RABE: AGREEMENT NUMPFR: 
FAA TECHNICAL CENTEP Til C8-463 


Elec TEse OPJECIIVES: 


“TRST AND EVALUATION OF RETPORSFLECTIVE IN-PAVEMENT MARKEFS FOR JFPRCVING GUIDANC: FOF ATRCBAFT 
LaYDING OPERATIONS, 


AALESTOSES: 


Ter we _ CURR 
UNDICATCS RESCRIRIJOR BATE 
me N SELECTION OF PEFLECTIVE DEVICE FOR TEST 12/0 
) N INSTALLATION OF DEVICES 4/84 
vc 4 DECISION ON WHETHER TO TEST IR-SFRVICE 3/82 
™ nN FIELD TESTS AT TECHNICAL COMPLETE 3/82 
ss r REPORT CK sECHNICAL CEntek TEST AND EVALUATION 6/82 
. " COMP REFLECT. KWY BARK YN-STEV & ATRPORTS 7/83 pete Oe 
bd N FIRAL PEPOKT - REFI IN-PAVFRENT PASKERCS/RUNWAYS 9/83 
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1, ERCJECT NU*RER: 081-502-02" 2. START [2th: 4/78 Y. REVISION NUMBER: 9 14 
we - Me TUTE: EVALUATION QF PRECISION APPPOACP PATH INDICATOF (PAFI) Fe NANT OTE: ©. Ae CANNIDTEHS 
‘ 
6. CRSANIZATION: ARE-500 7. TELEFECNY NOABER: 207-426-au5u 
__. 9» REQUIRENENT: 9550-1, AAP-550-78-2 
1G. EANTICIPATING DOT/GOVERNMENT OFGANIZATIONS AKD ACRYEMEN™ NUPBEPS: 
BS ee lors, talaces ORGANIZATION NAME: AGREEMENT NUMEER : 
‘2 FAA TECHNICAL CENTES, ACT-840 TPP 08-493 
| Wty SPECIEIC OBJECTIVES: 
TO DETERMINE THE SIGRAL CHAFACTEFISTICS AND PEFFORRANC OF RFITISH PAPI] SYSTEM VFFSUS VAST. 
a 12. NWILESTONES: 
mo) ee oe EYRE. CUBR 
* —____.______ISRICATOR . ae Aa, L DATE 
. 4 FAPI FOUIPPERT INSTALLFD ARP IN SERVICE 12760 
WC _. PARE IN-SERVICE TESTING CORPLETF 4/82 
v FIWAL FEPOrS - PAPI EVALUATION 3/83 
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* “ BEECE™ TATE: 3/08/02 
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ELJRCT NUMBER: C€1-502-939 oe STAPLEATE: 1/80 3. EEVISICN MUMDEE: 1 
UUGLE: YARKEING AND LIGHTING Ub UNPRVED PUNWAYS Se MANACE} : Se Be CANNI TE, 
CLEAMIEAL LON: BEL-SU0 7. TLIFERORE NEMS rE: 207 -626-bu Su 

PESULREMENTs ATHECHS NEFDS AND TNTTSATIVES ROCUMEND 

EARTICLPATING DOT/COVEPNYENT OFCANIZATIONS AND 2GEERMENT NUMEEES: 


DPSnNTLATION NAME: 
FAA TECHNICSL CENTEE, 


SPECIFIC Urgecrlers: 
TEST PND EVALUATION OF Luh COST MARKING AND LIGHTING SYSTEMS FOF UNFAVED CENEPAL AVIATICN ATETOETS, 


AGRKEEPMENT NUMBFEs 


ACT-U40 itr 08-493 


MILESTUNES 
TYSF CUtF 
INDICATC? "¢ TION TE 
¥ COMPLETE INSTALLATION AT TEST SITFS 4/62 
5 COMPLY "SS TEST AND EVALUATION 6/%3 
bg FINAL REPORT - MARKING/LIGHTING OF UNFAVED FRY'S 12/t3 
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2 * RFPCR™ TATE:  2/0F/82 
7 7 TECHNICAL ESCGEAM POCURENT * 
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PO ae MTR S RHEE OETERERHRETEE ERE REP TAREE REE HERERH EERE TED ETERS HEHEHE RERE HEE HERE ERE EHH ERE SHEESH CREE ERE HEALER 


Jeli SiMMEn? %62-52u-01 2. START DATS: 10/79 3. REVISION NUMFER: 1 
LE: TLEPORT PAWVEW ERT MATROTALS AND CONSTRUCTION TRCRNICURS ©. KANAGES: A. *C LAUGHLIS 
NIZATION: BRD-SC0 7. TELEDECVE NUMBER: 202-426-9396 


BLaeMERT: SSGC's AND LEV TER PEOUFST® FROM OFFICE CF AIRPORT STANDAEDS 


PIZLPATING . OT /COVEPNMENT OSGANIZATIONS AND ACRFEMFNT SUMBFES: a 
CPGPNIZATICN NABES AGRFEMVENT NUMBE: 
LGRPS OF ENGINECES DT-FAOt-€1-Y¥-10523 
CULNSCY UNIVERSITY OT-FAC1-81-C-1005? 
KRESOUKCe® INTERNATION? L INC. DNT-FAC 1-61-C-10C42 
LIEIC OBJECTIVES! - ‘ 


Y TEST PRRFOSMANCE OF NW MATERIALS, IMFROVFE FATFRIALS CHARACTERISTICS AND TEVELCP ALVANCFD 
sSSTLUCTICON TeCHNTO"ELS TS GHDEP TO ACHIEVE FAVFMENT PUBABILITY ANE FORE COST LFRECTIVE CIVIL 
TREOST PAVEFFNTS. 


SSTOMFs: Fp a ee ig NY 
TYDF CUR? ° 
INDICATSn CESCHIPTION PAGE 
roD CONF'D BASE COURSE UTIL A/P FYPTS I (I/K) - START 2st 
UPDAT* GWERLAY ThiCKNESS CPITERTA - AWAFD CONTRA.7T 2/84 
FLD VALID STAT~EAS'D ACCFPT PLAN FLEX-AKD CONTRACT held aS 
4 USE KOKWOWN FAB REDUCE REFLECT CRACK - ArARD CUNT S/BT 
: LIME-CERENT-FLYASH PVET STABILIZER (IH) - (START) 6/61 
P CONF°D bASE COURSE UTIL A/P PY™TS I - (IH) COMP 2/83 
LINE-CFMONT-FLYASH PYPT STAB. (IH) - FIKAL KPT 12/63 
‘ UPDATE OVRLAY THICK. CRKIT-FLEX PVMNT - AWD CONT 2/64 
“Pp APPLIC NEW & IMPRCVED MATERIALS - CONTRACT AWARD 4/85 ‘ 
CONF°D HASE COURS® UTIL A/P PYETS IT-AWD CCNT 4/5 
: FLD VALID STAT-RAS*D ACCEFT PLAN FLEX - FINI FIT 10/65 
Z STAT. TASD ACCEFT SLAN - FIGID FV"TT = AWS CONT 2/56. 
YP SPPLIC “NEW & IMPROVED MATERIALS - FINAL REPOPT 10/86 
USF UChwCvN FAB FFGUCF REFLFCT CKACK - FINL KET 10/86 
" ? ADVANCE? CONSTRUCTION TECH. EPT -AWE COKTKACT - 3/87 
. 2 VALID *r@PPANE INTESLAYER PYENT SYS (MIFS)-AKD CONT 3/87 
: CONF 'D BASS COURSE UTTL A/P PYETS Tr - FINI FFPORT 10/67 
: UPDATE CVMLAY THICK. CRIT-ELFX FVETS - FINGI FET 9/58 
“ VALIL MEMBRANE INTFPLAYFR PVMT SYS (MITES) FINL RET 9/289 
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“By-eDt 72 2. START DATE: 6/74 
PPVEMES T = (EU Y AND FVRLNATTOAN 
Aer =80G 7, TELEPHONE RUMEER:s 202-4U76- 


"GGrAY BLAN SERS DRC e-OD AND PRCGRAM PLAN FAA-EE-CA-C2A 


RTING LOET/ GO VECNMENT ORGANIZATIONS ANT AGREEMEST KRUMEERS: 


wIGENUZSTICN NASP: ACHE ERIN? 


“YT 


3. LEVI: TCN_NOMEER: 1 
5. PANASC?: Fe TOMITA 


GIA 


NUPRFE : 


paVTEE Stag AMD J PRCVEL TECVRCLCCTES FOF AIRPCRT PAVEMFRTS FARSET ON: (1) ACCUPATE AWD EFFECTIVE 


eb 


WALUPTION USING 
LITALTION SCHF 
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ColTerIa, 


LOW SOST/RENEFIT PATIOS ANT LOW FNEKGY CONSUMFTIONS, (2) RAFID PND FEFECTIVE 


NCON-DEST:"CTIVE TESTING MFTHODS, AND (2) CONS TLer ATION OF ALL FOCSTIELE 


c Pa 


FPOST/HEAVF FFEDICTIVE TECH AWATD ZAR 

DEPLUCTICN BASIN ROT THITIATE CCNTEACT 

RESPONCE OF PAVETS TO FREEZE/THAK AYAFD 1zA 

NPT FREQ SWEEP TFCH SUPPCRT (FAILLIN) | s 

PYST DFSICS ClIT FOP HIGH TPATFIC YOL - "WARD TAA 
NDT FRCY SWEFP PROGRAM (YANG) - AWARD CONTRACT 
UPLATE SDT (TH) BNLLETIN (START) 

INTTIATE RADAR AND PICKOWAVYE NDT (IN HCDSE) 
DEFLECTION BASIN N'T FINAL RFPCPT 

NOT FREQ SWREF SOURCF PROGRAM - FINAL RFECRT 
GPDPTE NDT BULLETIN (IH) - FINAL REPOR™ 

RESPONSE PVETS TC SRREZE/TEAW - FINAL FEPORT 

YpT TRO SWEEP TFCH SUPPORT (PATLLIN) FINAL KPT 
RADAR & MICROWAVE NDT (1H) - FINAL RFPChT 
FROST/VEAVE PREDICTIVE TECH FINAL 7EFOPT 
UNIVERSAL PAVEMENT DESIGNS - AWD CONTRACT 

PYMT DSS CRIT FOR HI TRAFFIC VGLUMF - FINAT FEFCR1 
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QATE 
2/75 
2/77 

10/78 
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6/82 
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9/82 
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EEL JECT NUNBERs C82-529-0 30 2. START DATE: 4/77 3. SEVITION NUMBERS 
alibes -ThPOFT PAVEMENT PE:FOMMANCE AND PANAGFEENT 5S. PAMACE?: Fe HCAN 
DETASUSATION: ARD-500 J. TELEEECRE SUMEFR: 202-426-9396 


EFAULA ENT: FROGEAM PLAX FAA-©D-CR-O72A 
EASTACLLATING DOT /SOVEENMENT ORGANIZATIONS AND ACEEEMENT NURELES: 
CRGANIZATICN NAME: AGPFEMENT SUMBER: 
CLESTELS Cad ECLAVES: 
FECOVISE CONTINUING EVALUATION OF PERFORMANCE OF PAVEMENT CCNSTRUCTEL WITH ADAP FUNDS IN ACCCPDANCE 


VIIH PAA CRITFEIL. DEVELOP UNIFORkY METHODS OF EVALUATING AND KEFORTING CONDITION CF PAVEMENT AND 
“ETRRINING CHEN MAIBRTENANCE TS BEQUIRED. 


SILESTO*ES: 

TYir ees : CUKF 
INvICATOR DESCRIPTION DAIE = . 3 
‘ RUBBER KEMOVAL FRO¥ PFC AWARD CONTRACT a/At 
x SULFHUN-EXTENDED ASPHALT ~ START PROTECT 6/31 
‘ PAVEMENT MANAGEMENT SYSTEM (IH) - START PROJECT 10/81 

SULPHUK EXTENDED ASPHALT (IH) - FINAL RPEPCRT 6/82 
-EQbBER REMOVAL FRO“ PFC - REPORT PHASF I 6/82 
4 FAVENENT MANAGFMENT SYSTFN ~ FINAL REPORT ~ 10/82 
* RUBBER 2RMOVAI FROR PFC II INITIATE IAA 2/64 
: RUSBER PEMOVAT FROM PFC IIT - FINAL REPCPT 3/85 


RUSBER KEMOVAL FRCY PFC II REPORT TEF 6/85 
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* * REPORT DATF: 3/CA/82 
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1. gh JeCt NUNPER: 082-531-010 2. START PATE: 67/72 3. EEVISJON NUMBER: 1 
Oe. TEbS: UNWAY SULPFCE THACTION Se KANACES: He D-AULERIO Laie toe 
6. SESANIZ*TIG%: ARD-500 7. TELEPHONE NYEBRER: 202 %26-3687 


9. FEQUSERRENT: 9559°S AAP-SAC-72-1, AAF-°C2-76-4 «ND LOP TN DEARFT FCSM 


10. LAETICILATING C07 (COVEDNMENT CEGANIJZATIONS AND AGREFMENT NUBBEES:? 


UPCANTZATICN NAMF: AGRYEMENT NUMBER: 
NEVAL ATR FYGINRERING CENTER FA7VUHAT-023 
FRA TECHATCAL CENTEE THE O8-45gG 


V1. SEISTEIC OBJECTIVES: r ; : 


reVELCR NO TECHNICULS FOR IMPROVED RAKING PFRFODMANCE CF ASRCFAFT ON WATEP COVERED FUNWAYS. 

“FVELCP METHODOLOGY TO MFASURE AND RFLATE THE PREVAILING RUNWAY CONCITIONS TO AIRCRAFT BRAKING is 
CAPABILITY. DEVELOP METHODOLOGY OF THE INFCKMATICN GATHERED IN THE FIRST TWG OBJECTIVES FOR 

'PRECTIVE MAINTENANCE AN) SAFE OPERATIONS AT THE AIRPORT. 


12. SILESTONES: ~ * ; Fe me ne ee ne Estes: epee eee 
TYEE ; ee ~~ CURR ee 17 ~ 
ZTHBICATG2 DESCRIPTION DATE 
™ PONTLAND CEMENT CONCRETE TESTS 12/7a 
aC N FIWAL REPORT-GROOVE PERF. FORTLAND CEMENT CONCRETE 3/61 
¥C RUNWAY SURFACE DPAIRAGE CONTKACT AWARD _ a ~ eS cer ae soe Pace 
x. N FINAL REPCRT ON RUNWAY DRAINAGE 8/82 
“Cc N FINAL AFT-RUNWAY SURFACE TREAT@ENTS 42/682 a eA 
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areee eater 
* Ro SFARCH PNT SPR Pe YY * 
. * REFCKT GATE: 3/08/82 
* TECRNTCAT PEOCRA™ [CCUMENT £ as foe ee 
. . 
PERS RE REESE TEES TEMA EHS SHEAR HEH SHO THA HRS SAE HER HARKER AERORHEDRAR RHESUS EHS EREH SEER EHHEEHEHESHHERAHESHERHEAHESHRARHHEKHSE FHHKRHHHHEHORE SERED 
Ve. TELSECE SUPEEPs CBM-3N1-02° os START DAYS: €779 3- EEYISION NUBBER: 2 
4. TLTkat VORTEA ADVISOPY CYSTr ms PEPARTURY PEELICATIONS Se MANAGER: M. CLAPK we ee re 
6. yettaTopp gi: ART -4ue 7. TELERRCNE SUMBEP: 202-026€-8€05 : - 
Q. EELXVIZEN: NT: PAA-EE- 21-18, WAKE VORTEX ASSROOMENT GEOUP PEPCRT 1976 Se ete ee 
1G. £ALTICIZATING LOT/GOVE;NMENT OKCANIZATIONS AND ACEUEMENT NUPPEFS: GEE Vidya Cel IN cl PM ay Rts ane ean 
CPGLATIAL IO. SAPS AGFFEPENT NUMBER: 7 _ cerdak Hage Ne! 
Tee FRP-FRI66 


11. SPECT ELC yetecTives: 
WOeTEs UFARWING TATA Fas OPPARTING AIRCRAFT WRE TAKEN AT O*HARE.TKE DATA HAS B3FEN REDUCED. DATA 
eWALYSIS AML A FINAL KEPGET WILL BF CORPLETFD BY 9/82. ISSUANCE UF A FINAL REPORT WILL TERMINATE 
"CTIVITY UNTERE THIS HFSUNE. 


126 YIRESTILES: 


TYPL Sele eens CURR en ee eee 
INDICATZR =RESCRIPSION DATE ; oes . : 2 
¥ PHASE J DATA COLLECTION COFPLFTFD 7780 : oa Seep ee MN 
: PhaSe 1] DATA COLLFCTION COMFLETED 11/60 


“G FINAL DATA ANALYSIS COMPLETED (VAS DEPARTURE APFL) 9/82 
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i Ri S fA ECH AND TECPWOLOGY *. 
. ° REFOPT CATE:  %/0A/82 
* TECHNICAL PROGRAK COCUMFNT 7 
. * 
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Ve ERLJECT NUMBER? Of4- 351-050 2. STAT VAT+: 10/79 3. REVISJTON NUBYER: : 
ue TITLE: CDVANCEL VORTEX SYST: 4S S. PANAGER: 4M. CLAR 
A. CEGANIZATION: ARD-34C 7. TELFPEONE NUNBER: 202-426-8605 


4. SECUTEEMENT: FAA-ED-21-1A, WAKE VOFTEX ASSESSPENT GROUP RFPORT 1979 


10+ EARTICILATING DOT/GOVEZNMEDT ChSAMIZATJONS AND AGPIESENT NOCBEBS: _ 
DRUINTZATION NAME: AGFEEMENT NUMBER: 


TSC PPA-FA-186 
USAF DOT-FA7OBAI~173 
41. SPECIFIC CBIE VES: 


TH! LONG SANGE CRJFECTIVE OF THIS PROJECT IS THE PEVELOPMENT OF AN ADVANCED VORTEX SYSTEMN,WITH 
SUPEGRTING DATA FACKAGE,T PYOVIPE IKCREASED AIRPCFHT CAPACITY THROUGH MINIMIZATION OF AIRCRAFT WAKE 
VOPT! 4 ON TEH*INAL ALi TRAFFIC MANAGEMENT. FY-82 OKJECTIVE IS THE COMPLETION OF FOUR REPORTS ON 
PRIOR VOSTEX RFSEARCH ACTIVITIFS. LONG TERS PROGRAM PLANNING WILL CCRTISUE. © . 


MYP ES ‘ CURR 

RECATOR = DESCEIPTION ’ ; DAZE 

SO OPERATIONAL RFCUIREMENTS DEFIRITION (AVS) 9781 

fs mn . PROTOTYPE SENSOR DFSIGRED & FAPRICATED 9/85 
i PROTOTYFE AVS DEVELOPFD FAE. & TFSTED 42/87 a eee ae rn a ae ae 

AP ADV. VORTEX SYS TDP SUBRITTOP ct AAF 12/88 


t 
vaeaan eente 
= RoS EPS CE rowft TEcYUsOoOlocy bs 
. * RESCKT NATE: W/08/B2 
. TECHPICAL PROCFAM PCCUMERT . 
. . 
ORR d ek EHH H PR ERAEAN ORES REE ENED HTH OSHE REET ARERR ERE ARETE HE HEATHER EHEEH SERA RHETHHH EH HRERSESEHEEAHE THRE EREAHERESHHEREREEEEHEHEENH ERE E HERES 
1. TELSECT NUSEER: 084-351-064 2. START_DATE: 10/79 3. REVISION NUMBER: = 1 
4. TITLE: FAA/NASA/WAKE VORTR> "LLEVIATION FROCEPR® 5S. MARAGES: *. CLARK 
©. CEGANJZATION: ASD-34C 7. TELEFHONE NUPBEE: 202-426-8605 
9. LELUIEEMENT: TO DEV. DESIG CKIT. FOR WAKE VORTEY ALLFVIATICN FCR ARFT. CAFACITY Bae egt 
1G. KARTICKEATING DOT/COVEENME'T ORGANIZATIONS AND ASREEPENT NUMBERS : Lon 
ORGARIZATICN NAME: AGFEE*ENT RUMBEF: 
NASA IAA g0-Y-105uc 
TSC PPA FAO86 : . 
11, SPECIFIC OsJECTIVES: _. ute, ahr meni A 
DEHCNSTHATE TYR EFERCTIV®NESS OF WAKE VORTEX ALLEVIATION TECHNIQUES TO ALLOW AIPCFAFT TC LAND 
2 NK LEHIND B-747, L-1011 AND DC-10. 
12. KILESTOBES: 
2 wpype TOT ton omer eee ee CoRR = Gites Tae ea oy ee 
InPICATOR _DESCRIPTION | : . _- RATE. : Aes 
” FLIGHT TEST START - 21-1011 8/80 : 
. FINAL REPORT - L-1041 EVALUATION 12/80 
HC FLIGHT TEST REPORT (WY ALLEVIATION) 9/82 
_...*2 PR |. | .. ESTABLISH UPSFT HAZARD CRITERTA — _ Me, wf 9763: ty rece. Se a oe ee ae” tie 
RP DEVELOP WAKE VORTEY ALLEV. DESIGN CRIT. 9/66 
; YP CERTIFICATION GUIDELINES DEVELOPED | 9/86 
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seees erene 
© RFT RAFCH ane TECKRNWOLOCY . 
* * REPCRT DATE: 3/08/82 
° TFCHNICAL FROGRAM FOCUAFKT - 
* . 


OOM RARE THEA HHT ERATOR AHRER EEE HERO ESR EERE RARE EHO EHH ERHEREE SEER EERE ERSERARESEREEEETHERARE EE RHE EE EHS EHR REREEHHEEEHE OH ETEREAESHESEODE DE 


1. ERCUJECT NUYKER: 122-109-019 2. SARI DATE: 7/76 3. LEVISION NUMRER: 5 
O. JIDRE: CO¥PUTER SCETWAKF DEVELOPMENT SUPPORT (AFD-19C) S. MANAGEE: MICHAEL DELIMAN 
6. CEsaANETATION: ARD-110 7. TELEFHONE NUMBER: 202-426-9372 
¥. EESULAEMENT: FAA~ED- 12-22 
+ EAKTICIEATING DOT/COYERNMENT. ORGANIZATIONS AND AGPPENENT NUPEFES: 
UMGAN "ATION BAME: AGREEMENT NUMBER: 
ARD-1 VEu-RD-180 


11. SPECIFIC OBJEC, VES: 
THIS EESUWE ACCOUNTS SOR THE IN-HOUSE EFFCPT AT FAATC THAT MANAGES THE EW ROUTE SOFTWARE SUPPORT aT 
TPIS LOCATION. THIS INCLUDES DAY-TC-DAY TECHNICAL MANAGEMENT CF SOFTWARE DEVELOPMENT ACTIVITIES 


PFING ACCOMFLISHED BY SUFPORT CORTRACTORS. Ib ADDITION, TECHNICAL EVALUTIONS OF SOFTWARE DESIGRS AND 
CHANGES WILL BE ACCOMPLISCHFD. 


2. SILESTOSES: Stes Sate, oe yee teen ee eee ot 2 aes eoek 
TYPE a tate CURR _ 
INDICATOR DESCRIPTION CATE . 
. DELIVERY OF 3D2.10 PGK TO CSC 8/80 
" DELIVERY OF A3D2.11 TO SOFTWARE CONTRACTOR ~ u7ey ; 2 
* 2... DEL OF A3D2.12 PROGRAM TO SOFTWARE CONTRACTOR (£1) 42/81 
¥ DEL OF A3D2.13 PGR TO SOFTWARE CONTRACTOR CFI) BPS PP Sa AE 
K COMP 192 EN ROUTE SOFTHARE FACILITS & LAB PORT 9/82 
" “DEL OF A3D.10 TO SOFTWARE CONTRACTOR = : 12782 Fee 
’ COMP 1989 FN ROUTE SOFTWARE & FACILITY LAS RCRT 9783 
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CORO a Hee HORE OETA HEH HEHE AREA ARTAADARAA OTE ERERREHEEHHEHEEEHEERE LARA REPORAS TEETER EHREREHHAEEEEHEEAHENESEEROHEMEREEEHAHEOHERHEEEE OEE OE 


1. EESILE™ NUNEEP: 122-110-010 2. START PATE: 7/72 3. FEVISION WOMBEB: 7 
He TILE: PROGRAM PLANNING AWD SYSTEM EXCTNFFRING (MITE) 5. KANZGEE: LAUREN W. DOUGLASS een 
6+ SRGANIZATION: ARN-110 7. TELErPHOSF NUMBER: 202-426-C960 ; 
9, KEQUISEAENT: FAA-ED-12-2P _ : 
10+ EALTICIPATING POT/GOVERNMENT ORGANIZATIONS AND AGREEMENT NOBBERS: = Pies Loe 
ORGANIZATION WAME: AGRFEPENT NUMBER: : 
MIT?F FY81 TOS 


v4. SERLAELC OBIECTINES: 


FORMULATE DESIGN CCNCEPTS OF ADVANCED AUTOMATION CAPABILITIES FCR EN ROUTE SYSTEM APPLICATIONS, — 
IDENTIFY ABD SFRCLIFY, SPW INTERFACE RFQUIREMEWTS PFESULTING FROM OTHER ELD PROGRAMS, ASSESS AND DEFINE 
TUTURE COMPUTER CAPACITY REQUIREMENTS, AND TO ENSURE THAT EN ROUTE SYSTEM DEVELOPMENTS RESULT IN AN 
IbTEGRATED DESIGN, CONSISTENT WITH REQUIREMENTS OF THE EN RONITE SYSTEM AND GCALS GF IMPROVED 


JAPETI. 
ey \iGeemrer Bs ted aes ap ey, Jeers Se esis ees SS Sau ee eS 
Sou iy ps pone Poe! fs, fakhen ds Sct eS = upp iS oe, ae 
DESCRIPTION _ = : RATE 
. PCY PLAN PUBLISHED 3780 * 
. Let ay EN RTE METERING REV FUNCTIONAL SPEC CORP woe 2 6480 ba ceakin eosche> ee cn UP oh Sy pha hia = 
- C/R ADVISORY FUNCTIONAL SPEC COMPLETED _ 7780 i 
er tee at GOR Se __. EN ROUTE RETERING PESIGN EVAL TEST PLAN COBPLETE = = = 9/61 eaten bite ” - 
f SECTOR MAW/BHACHINE INTERFACE FUNCTIONAL ROFTS EPT 4/82 : . De, ste eS Se Se 
* WX RADAR CONTOUR CONTROLLER EVALUATION REPORT 5/82 . 
® DATA LIKK PACKAGF CESIGR COMPLETE 9/82 % cs = w? re 
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PORE HHAETE REHEAT EERE HEE SETAE TE HEHEHE ER EEE SEEKER EERE ES EE TERETE EEE REA REEREREFEHERR EEE HERERE EE OHEEREEH EERE ETHEREEO SEER EERE REET HERE OE 


Ve. EENJECT NUMBER: 122-111-010 2. STAFIT_DATF: 9/73 3. FEVISION AUBEEB: 7 
we. TITEL: cURVETLLANCE SYSTEM INPROVEMFNTS 5. BANAGER: JAMES SHANNON 
O. SPTANIZALLUN: ARD-110 7. TELEPEONE NUMBER: 202-426-0960 


9. REQUIREMENT: F8A-ED-12-2B 
10. sAnTICIEATING DOT/COVESNBENT ORGANIZATIONS AUD AGREENENT NUMBERS: 


CRGANIZATION RAKES AGREEMENT NUMBER: 
FaAarc TED 12-2146 


af 
TATE DATA FROM MOVING TARGET DETECTION (MTD) EQUIPMENT. IMPROVED RESPONSE WILL IMFROVE FERFORMANCE 
OF CONFLICT ALERT FUNCTION AND RELATED FUNCTIONS. 


12. MILESTONES: 


Be mo agp ct ee ee a aypne so See eee ee ee eo Ree 
ANDICATOR DESCRIPTION = - a DATE : 
4 " DRAFT REPORT OW ALTITUDE TRACKING COMPLETE = =~ ~~ > W/8P ape SOR 
r " FAATC FTHAL BPT ON SYS IMPACT COMP (EI) 6/82 


= Nn FINAL REPORT ON ALLITUDE TRACKIRS COMPLETE 12/82 _ 7 oc naa 


a i 


wens severe { 
° RPtcrark er ANT TEchtROLOGY * : 
7 * REFCRT PAT: 3/08/82 
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POOR REAR RARE MERE R ARES HTH OCEEH ERE TERE RHEHEORHE HER EHESEE EERE REREEH HES HE RERSEHER EEE SES OREHOHHEREEEHHHOERHSERRHEEHETEEHEHEEE REESE 


1. ERQJECT NUMERR: 122-112-016 2. START LATE: 0/C0 3. REVISION NUPBER: 0 


M. TILE: CONFLICT ALFRT “ODF C INTTUPER S. MANAGES: MICHAEL DELIPA¥ 7 J eh 
| 
&. CROARIZATION: ARN-110 7. TELESHCONE NUMPER: 202-426-9372 


SG. EZQUTREWRNTs FAA~ED-12-2r : ones es 
10, EAETICIPATING POT /GUVERNMENT OLGANIZATIONS ARE AGREEPEN? NUPBEPS: ee oer ¥ ai wi sok aes 
URGANIZATION NAMES AGPFERENT NUBBER: 


11. SEFCIFIC OBJECTIVES: 


12. MILESTONES: 


TYFE CORR 
INDICATOR DESCRIPTION : RATE 
™ 2 CONFLICT ALERT IMPROVENENTS FCR VFP ADVISORIFS u/eb 
= \ 
73 : 
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1. ERLJECT RUMBER: 122-112-026 >. START LATE: 10/76 3. REVISION NUMBEP: 4 : 
O. Tithe: CONFLICT SfSCLUTION ADVISCPY Se MANAGES: MICHAEL VELIBAR _ grates 
6. CRyAMIZETLON: Anw-110 7. TELFPEONE NUMBER: 202-426-9372 
ss FAR~ED-12-28 
10. EAVTICIPATING DOT (GOVERNMENT ORGANIZATIONS AND AGREEMENT NUBBFFS: : ee Te eae 
‘ CRGANIZRTIGN NAME: AGFTEMENT NUMBFR: 
AED-140 (GARY ELLI3ON) TEL RE-140 - 


11. SEECLEIC GEJECTIVES: © 
" YROVITE COMPUTER ASSISTANCE IN RESOLVING POTENTIAL CONFLICTS” WHEN ILCOSS OF ‘3ATAR SEPERATION MTHIBF~ 


TS PROUT TO OCCUF. USTNG INFO FROM THE CA FUNCTION THAT A VIOLATION OF SEPERATION MINIMA 3S ABOUT TC 


SeCUs, THE FU 


‘ SUSGESTED wWESOLUTION TO AVGID THE POTENTIAJ CONFLICT wITHOUT CREATING ANOTHER. 


NOTION WILL MAKE USF OF FLIGHT PLAN DATA AKD TRACKING INFO TC ERESENT TO THE CONTROLLER 


TYPE ni! : curp : 
INDICATOR ~ DESCRIBTION DATE Beh. SO Siear ig sane sete 
“C __ CONFLICT RESCLUTION RFP COMPLETED 6/81 
AC TECH EWAL OF CONFL RES PROPOSALS COMPLFTE 10/64 7 Pe Seto hg Pees 
: ees COMPLETE NEGOTIATIONS WITH CONTRACTOR (CONFI. RES) 12/61 
‘Cc C/R CONTRACTUAL ACTION FOR SOFTWARE COBY BY EQ BOS ed ele aie ee ene 
acs _C/R_ CONFLICT RES ADVISORY TDP COMPLETE (E/I) 42/80 
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1. ERCJFCT NUMBER: 122-112-950 2. START DATE: 7/7€ 3. SEVISICN NUMBER: € 
M. GIDE: Fa FOUTE BFTERING S. MAKACER: MICHAEL DELIMAN . 
Oe CBTANIZESION: ARD-110 7. TELEPHONE NUMBER: 202-62745-9372 
9. PRQULBEMENT: FAA-EL-12-26 aes 
. 10+ ZAKTICILATING POT/GOVERNMENT ORGANIZATIONS #9D nCRFEMENT NUBBERS : 7 
N s Be Sans 
ONCANTZATICN NAMES AGREERENT NUMBER: 
FAATC TPL RD- 140 
AFD-14G (ROBERT ERWIN) 
- Ade SEECLELC ORJECTIVES: : Poe S38 4S bi WERE oe we eee ee 
VRCWVIDE CONTROLLER ADVISORIES TO ABSORB DELAYS IN A FUEL CONSERVATIVE MANNER. THE PRIMARY OBJECTIVE 
CF THR EN ROUTE WETEING FUNCTION IS TO ORGANIZE THE TRAFFIC AT HIGHER ALTITUDES IN THE EN ROUTE : 
ATRSEACE SUCH THAT CONCESTION AND DELAYS IN THE TERMINAL AREA WILL BE KEPT TC A MINIMUM. 
2s BULESTONES: 2... : ue zZ oe at Me ee ge Sy Gk oe eat Bee BRN he Bake pete et Hees eA I se 
A SEYP ES lcs ; : CUFR ; Se : te hg 
INDICATOR DATE 
iene ©... B/RUWETERING ORELITRINARY TDS COMPLETE = ___ 11780 
¥ AAT-500 DELIVERS A3DZ.12A COBPOOL TO ARD-100 5/81 
Bb. . AAT<500 DELIVERS BASELIRED A3D2.12 SYS TC ARD-100 | 6/64 | 25 A PaPUEAE ORO Te are SAE 
*c E/R METERING Q/A TESTING COMPLETE 3/82 7 
#65 SC E/R METERING TDP COMPLETE (E/T) ter 8/82 ‘ . 
. 2 ENROUTE METERING IBTERFACE V/TERMIKALS/FLOW AG¥T 4/8 Saf Fe 
b 
: 75 r 
7 
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EbodpC7_NUSEER: 122-112-080 2. START LATE: 9/61 3. REVISION NUBRER: © 
VEILE: *DVANCED ENRGOYTE TRACKFE ©. MANAGER: JAMES SFANNCR 
CEsANIZATICN: ARD-11C 7. TELEPHONE YUMBFE: 262-42€-0960 

REQUIREMENT: FAA £D-12-28 


LASTICLSATING DOT/COVCANMENT ChCANIZATICNS AND AGREF“ENS BUPPFES: 3 ees de 


GEGANIZATICN NAME: AGFFEEYENT NUMBELFE: 
DCT/FAA/TC 


SELCLELC OBJECTIVES: 
TO PREPARE A TRACKFR WHICH WILL SUPPORT THE FOLLCWING FUNCTIONS: (1) PRESENTATICN OF VELCCITY 


VECTORS 19 CONTPCLLERS AMS (2) ALFRT/RFSOLUTION. IT IS TC FE COMPATIBLE wITH Si NSORS AND CORPUTFE 
CePACITY AVATLABLE IN THE TIME FRAMPE 1988-200R. 


SILESTONES : 
TYPE CUnk a i 

INDICATOR DESCRIPTION santa: ; ; DALE 
” x HCRIZONTAL TRACKING POLFT REPORT COMPLETED 6/62 i 
, hs PEoTRABUTION OF HUKEZUNTAL TRACKING REPORT 12/62 
x ?R ISSUED 3783 

Bake ‘ON _ PINAL REPORT-VERTICAL/HORIZONTAL TRACKING 6/83 
. CONTRACT AWARD 9/83 
" _. .DIST OF FINAL REPCKT-VERTICAL/HORIZONTAL TRACKER 12/63 
x ADVANCE EN ROUTE TRACKER SOFTWARE _ 3/t4 

: ‘ TEST COMPLETE ; oe A A 3785 

: FUNCTIONAL SPECIFICATION COFFLETE (FI) 
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CT NUMBER: 122-112-990 2. START DATE: 700 3. EEVISION NUMEKER: 

: °FFLGAD 9020 SOFTWARE TO ETARS S. MANKGEF: BRIAN ANDREWS 7 Ee. 
AZATION: ARD-110 7. TELEPHONE SUMPER: 202-026-9340 ; 
EESENT: 

CIPATING DOD/GOVERNWENT ORGANIZATIONS AND AGRTEPENT NUNPERS: 2s aes Fon Co brig ne ID pp Toe oe, 
SRGANTZETIOW NAME: AGREEMENT NUBBER: a ie : 
Els OBJECTIVES: : . 3 hee Zhe 
TOMES: . : : ae = 7 ts 

TYPz “CUPR 
INDICATOR : RATE p ‘ 
rT Zz EXPERINENTAL 902G SYSTEM OFFLOAITING SOFTWARF 3786 
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1. ERQJECT NUMLER: 122-113-010 2. STAPT DATE: 4/74 3. REVISION RUBBER: ©& 
4. TILE: FLFC™RCVYIC TABULAR DISPLAY SUBSYSTEM CFTARS) S. MANAGE>: BRIAN ANDREWS : < 
©. CESANIZATION: &RD-110 7. TELEFHONE NUMBEE: 202-426-9340 
3. RECMIBEMENT: FAA-ED-12-2B AND SYS HQMT STATENPENT FOP FTARS 
10. EAETICIPATING POT/GOVERNMENT OPGANIZATIONS AND RGPEENENT NUMBERS: ; oe _ ae cy ee 
ORGANIZATION NAME: AGRFEMENT NUMBER: 
APRD~140 TPP EbD-140 
FAATC TPP 12-2€2 aa 
At. SPECIELC O53nCTIVES:  « : et oie > eters Bo oe 2! = ; 5 efile Succi tar ait Ae 


TO TEVYFLOP AN ELECTRONIC TAKULAR DISFLAY SURSYSTFM TPAT WILL FLISINATE THF NEFD ECR USING FAPER FLT 
vROGHESS STRIPS AKC MINIMNIZF FEPETITIVE AND TIMF CCONSURING CONTROLLER INPUT ACTIONS. THE GOAL IS 
TO IMPROVE DATA HANDLING EFFICIENCY AND ACHIEVE GAINS IW PRODUCTIVITY, SAFETY AND COST BENEFITS. 


12+ BLLESTOXES: | Sos Goes ee fale eee is Ee SB aes ey as chat ae eh eo Be eee he shee et nn re eS 
. TYTE ae . a ; Seg teSyneetcs at : CURR ed, : 35 phteiet fA ye ae 
INDICATOH DESCKIPTION DATE 
x _ETABS CONTRACT AWARD (ENG MODEL) _ 7 1/79 er : Spas 
Cc ETABS BAEDNA' © DELIVERY TO FAATC 3/82 = ey 

Coste, "C. .- ~ CC JME c2TJON TEST COMPLETE CETAPS) oo LL 6/82 Feat mie tailed Seiad ate eeteselec e t Reig Mech ee ote Gas SS 
A ETABS SYSTEM c&F COMPLETE 5/83 
"CS  G | _ETABS TDP (fT) itahs oncy ott ee te En ce Ba Se 9783 7 
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ERLIECT NUMBER? 122-113-030 2. STAPTLGASS: 4/7s 3. REVISION NQMEER: 7 
TLULE: 2 DAN CISELAY PECORSING/PLAYRACY TERT YOTY S. BENAGES: MICHAEL DELIMAN 
GIUARIZATION: APD-110 Te. LEL LECNE YUSBER: 262-426-9372 


RESUIBENENT: Faa~F0-42-228 : 


RASTECIRATING PCT/GOVERNYENT CHGANIZATIGNS AND ACELERES] AUREERS! er ee ce. 3! in 
CRGANIZATION WARES AGRFEMFNT NUMBER: 
FAATC, ACT-230 (P. GUSTAFSCN) TFT 12-226. 


a DIGITAL RECORDING SUBSYSTEM WILL BF DESIGNED, FABRICATED, TESTED AMD EVALUATED BY FNATC TO PERRIT =~" ™ A ee eT, gh ,? 
THE RECCRDIAG AND PLAYBACK OF ALL DATA TRANSRITTED) TO ALL FYD CONSCLES. FAATC WILL DEVELOP, 
FAGRICATE, TcST AND EVAIUATE AN FNGINEEPING KODFL AWD DFVFLOF PRODUCTION SPECIFICATIONS AWD FIBAL : 
TESIG™ DATA. 
BILESTONES: 
TYPE CURR 
INDICAISR  DESCRIPIZON ‘: Pare epee 
“cS _ RADAR PISP RECORD/PLAYBACK SUBSYS TDP (E, 1) &/80 
8 FINAL KEPOLT (SADAR DISP RICCRI/PLAY STBSYS) (ET) “7 4/682 , Ga Ra ee ary 
: 7 19 ap a a heee Ses 
o ‘ 


etete eteren 
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1. EROJECT NUMBER: 122-113-06¢ 2. STARI_DATE: 5/80 3. REVISION NUMPER: © 
4. TLILE: FIRE PISELAY RECORDING/PLAYBACK STUDY 5, MANAGER: BRIAN ANDREWS 7 
6. CEGANIZATION: AKD-110 7. TELEPHORE NUMBER: 202-426-9340 


9. EEGUIHENENT: 9550 AAT 100-20~-45 
10+ ZBLTISIPATING DOT /SOVERNMENT OFGANIZATIONS AND PGREEPENT NUMBERS : . : = ites SS 


SRGANIZATTION NAMES EGREFEMENT NUMBER: 
ACT-230, Pe GUSTAFSON TPR 12-22€ 


14. SPECLFIC OBJECTIVES: 
FAA TECHNICAL CENTER WILL PRODUCE A STUDY AND ANALYSIS OF THE INTERFACE NECESSARY TO RECORD ETABS 
DATA ON THE EN &KCUTE PVD FECCRDING SYSTEM. THF STULY bILL IFCIULE COST ESTIBATES, REQUIKFED HARDWARE 
AWD YMPACT ON THE EN ROUTF RECORDING SYSTEM. STUDY WILL INCLUDE ANALYSIS OF HARD COPY PRINTOUT OF 
SECGRDED FTABS DATA DURING PLAYBACK. ALTERNATE FECOBDING TECHNIQUES WILL BE INVFSTIGATED IF 
RECGUDING OW FEN RCUTF SYSTEM IS aOT FEASIBLE OR CCST FFFFCTIVE. 


12. HILESTONES: — 


eine 2 a Ate : fe 
--- INDICATOR DESCRIPTION | Ge DATE A : = 
4 STUDY & ANAL COMPLETE (ETABS DISP REC/PLAY) (EI) 1783 
2 Rn tt aed (Oo oe 9350 FINAL REPORT (AAT 100-680-065) (EI) _ | sre, vet AB oy 8 net ES ad ee, eat ete 
: : 80 
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* - BEPCKT DATE: 3/08/82 
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1. FROJECT NUYKER: 122-113-070 2. START DATE: 1/61 3. EEVISION_NUNEER: 6 
4. Tike: “re Le-PGWERED ALPHANUMERIC RFADOUT (SPART) 5. HANAGEE: ALAN J. KCPATA 
6. CEGALIZITISG: AND-110 7. TELEPHONE NUPBEE: 202-426-0960 


QO. REQUIRRELENT: SYSTEMS REQUIFENFNT STATEMENT FOF ETARS, SFDER 117.17 


10. EAATICIZATING DOT/COVERNBENT ORGANIZATIONS AND AGREEMENT NUBPEES: 


CHGANITALICN NAME: SCPFEMNENT NUMBER: 
MITHSE FY-6&1 15S 


tt. SRECIEIC OAJECTIVES: 


TO PETERMINF SQNTS FOR DEVELOPING SFLF-POWERED ALPRANDMFEFIC READCUT (SPARE) AS A BATYERY-CFERATED ~ ~~ 7 ye ee 
BACK-UF DISPLAY FOR ETABS ENG> HODEL> SPARE WILL PROVIDE AUXILIAKY CISPLAY OF FLIGHT PhOGRESS DATA 

IN ZVENT OF ETABS FAILURE FROM CRITICAL POWER OUTAGE> A HARDWARE/SOFTWARE MODEL OF SPARE WILL BE 

NESIGYED & DEVELCPED FOR INTEGRATION INTO ETABS ENG. MODEL FOR TEE. THE SPARE hW/SW SFEC CHANGES TC 

ETABS WILL BE PREPARED AND SUBMITTED TO AAF AS A FINAL TFCH PATA PACKAGE. : Pe * 


Wome eee Se fo sees eeserees poet eles es oa ee ee | tee ee hs ese, 
TYPE cer z CURR - 2s 
INDICATOR RE : ; =, - oe _ _ RATE 
¥C FAA PRELIM DESIGN REVIEW AND APPROVAL 1782 
~ ... ™  ... .. .. HARDWARE PROCUREMENT BY MITRE | 2 Rime neers LAS) 
“Cc INPLEBENTATION OF EWR. MODEL AT SDI ge ita! Chace ge oS Ge eee A oe 
yc ON _ SPARE/ETABS INTEGRATION AT TECH CENTER 2/82 ; 
s nN SPARE/ETABS TEE AT TECH CENTER mee "5763 eg . ee FS NE GN re 
KC SURMISSION OF SPARE DOC FOR ETARS TDP (E1) — 9/33- 
81 g x Z ae eee Si pate Ripe eee 
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As RFSFARCH eee. TECFS OLOGY £: 

* . REPCKT DATF: 3/08/82 
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Epuds cl NUMPERs 122-113-086 2. START_LATF: 5/81 3. EFYISION NUMBER: c 
Ylbe: 7CTANGULAP ENROUTE ABFA DISPLAY FOR SECICS SUITE DEVELOP*ENT E. YANAGEF: ALAN J. KCPALA 
CPLENIZATION: ARD-110 7. TELESHONE NUMBER: 702-426-0960 
GESVALEMENT: INROUTF PROGRAY FLAN FAA-FD-12-2P 
ETICIPATING DOT/GOVEENMENT ORGANIZATIONS AND AGREERENT NUPRERS: oe 
ONGSNT ZATION WANE? AGRFEMENT NUMBER: 
KITHe. FY-a1 TOS 


ieee FIC_CEJECTIVES: 


aN ENGINEERING “CDEL CF A RECTANGULAR FNROUTE AREA DISPLAY WILL BE FURCHASED BY MITRE AND INTEGRATED 
INTO THY SECTON SUITE LAFORATORY. THIS PISPLAY IS A 17 X¥ 17 INCH FLAT PLASMA PANEL WITH A TOUCH 
thTFY CAPABILITY, IT WILL BE USED TO EVALUATE THREF POTENTIAL APPLICATIONS RELATED TO SECTOR SUITE 
DEVEL OPPLNT: 1) FEPLACEMENT OF THE CRT IR THE ETABS INPUT DEVICE AND EVALUATION OF ITS CAPABILITY TO 
“AINTATN CRITICAL DATA IN THF EVENT OF A POWFR OUTAGE 2) REFLACEMENT OF CRT'S IN FTABS TABOLAR 
LISELAYS 3) ACCEFTABILIT}Y AS A RACK-UP TO THF PLAW VIEW DISPLAY. 


RHE OE ED PEEK OEE HERS AESEEEHREHEEHREARE EAE SHER AEERA EHH OEEHEREHER HERES OREEEHEREHERHEE RHE SHE HE HHAEHHEARKEKEHHHE RHEE EEEE HEHE AHEL OH 


AILESTQNES: : et a Eh = 
TYPE CURE 
DESCRIPTION RATE 
jest NOE take... c OTWSTREEN TION OF: BAGDURBE NE SDE ooo ach BVM on ee oS oe So 
RC IWTEGRATION OF SOFTWARE/RARDUARE - ETAES WEBSION 6762 
_ 4C_. _ SURMISSION OF INTERIM REPORT (ETABS) BOT, ey, SOTBD 2 Ss n 
xc INTEGRATION OF SOFTWARE/HAFDWARE PVD VFRSIOW 10782 
‘ SUBRISSION OF FINAL REPORT (FI) Cee ia ; ; 
& 


teoeee tmaeease 
. RFSEARCH ANWT TECHROLOS Y = 
e e 
ie TECHNICAL PROGFA™“ TOCUKENT * 
* . 


REPCFT DATE: 3/08/82 
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1. ERGJECT NUMBER: 122-114-01° 2. START DATE: 6/77 


a. TIAL: 


YnbEDWA 


6. CESAN IZATION: 
9. EEGULEEMENT: 
- EAETICIPATING DOT/GOVERNMENT OKGANIZATIONS AND AGEEENENT NUBBERS : 
ZATION NAMF: AGRFEFENT NONBER: 


ORGANI 
alD=4 


QE “EASUREMENT AND ANALYSTS 
ART-110 7. TELEPHONE “UMPER: 202-026-0960 


3. REVISIOK NDMBEF: 
5. BARAGES: 


FAA-EL-12-28, 95£0 AAT SOO-22, INCREASE ALLOWABLE PDE SITES FOP NAS 
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1. Z2JJECT NUMBER: 132-402-286 2. START DATE: 9/79 3. REVISION NUMBER: 1 
O. JITLE: VATA BATE FOF FSAS MODEL 1 AND 7 SYSTF¥S 5. MAWAGEF: C. sEIGEL pon Ne 
6. CRSANIZATION: SRD-032 7. TELETHONE NUBBFR: 202-426-9357 
©, spuVIbiSENT: FSS MACIFR PLAN 1/78 
10. TASTICTEATING TOT/CIVEDNBENT CRGANIZATIONS AND AGPEEMENT RUBBERS: é we 
ORGANTZA71ON NAME: AGREEMENT "OABER: 
ROT-251 13~221/122-402-284 


11. SPECIFIC OBJECTIVES: 


PROVIDE OPERATIONAL DATA FASFS FOR THE MODEL 1.2 AND MODEL? SYSTERS. 
LOENTIFICATION (COLLECTION, CONPILATION, AND DOCUMENTATION OF THE DATA BASFS. FROVIDE TECHNICAL 
FSSISTANCE AN CUIDANCE FUF THE FSAS SYSTEM PY PARTICIPATING IN THE TECHNICAL EVALUATION TEA,(TET) AS 
4 VOTING TEAM MEMBFF (S). FPOVIDE ADDITIOWAL DATA BASE FOR 
MODEL 2 (12/»1) 


"42. SILESTOXES: — ee eee on Bea ee ST te, = RES ee pe VN em ae ike OE Rae een ye 
7 TYPE 7 ao ~ CUFR” 
INDICATOR DESCRIPTION ott Lise #0 ast. gk ee . . . RATE a 
Me ry WODEL 1.2 AND 2 SYSTFPS DATA BASF DOCUMENTATION 10784 
~ eee . MU_N ___ PROVIDE ADDITIONAL MODEL 2 DATA RASE DOCUMENTATION == 12/81 eaten athceg gl ees ene en ge eer) AR eee 
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1. KEOJECT NUBBER: 132-403-010 2. START PATE: €/75 3. REVISION NOFRER: 6 
&. ALLE: [EVELOP*S%1, TEST & SPECTFICATICN CF FOES PIPECT USEF ACCESS CAPABIL 5. MANAGER: CADK. P. B. BLIR 
6. CBANJZATION: ARD-432 7. TELEFEONE XCRPER: 202-026-9357 
Se pEQUIBEMENT: CST/FAA TUDY, “2/74; FSS PRSTFR PLON, 1/78 
10, ZABTLCIPATING POT/GOVERNBENT ORGANIZATIONS ARD AGREEMENT BURBERS : ‘ aeihe ots ans 
ORGANIZATION WANE: AGRFEMENT WOMBER: 
ae PPA 031 
*ITSE ; TOS @0-V 
11. SERGLEIC OBJECTIVES: : ; ee : 


(1) %FVEL REw DIRFCT USER ACCESS (DUA) CONCEPTS FOR TEST, EVAL.E SPEC: (2) CEVEL & INTEGRATE DUA 
FEATURES 18 MD 2 © MD 3 SYSTS: (3) DEVELOP AWD INTEGRATE PUA FFATURES IB NODEL 2: (&) SUPPORT DOA 
PROPUCTION PRD IMPLEMENTATION ACTIVITY. DUA DEVELOPRENT SUPPORTS THE LONG-TERM FSS PROGRAF GCALS OF 
ADDING EXPAADED CAPABILITY TO THE FSS AUTOMATION SYSTER SO THAT CAPACITY CAM BE IRCREASED. 


“12. BLLESTORES: 
: TYPE eee CURE 
INDICATOR =B : vATE 
D t AUTOMATED FLIGHT PLAW FILING EVALSATION STEBY === 
_ RC | 3____FLT PLU FILING/PSB CAPABIL. DERONSTRATION CANCEL 
. COLURBUS WHS KVALUATION COMPLETED eg ee ROO Se ag Sead > Nye PENN ee he tg Wee 
__.__B__. . _ _. ¥OICE RESPONSE TECH DATA PACKAGE _ 9/80 . 
se PRODUCTION COWTRACT RODE 39a 
B | %_ «MONITOR ADD 1 ENHAWCENENT TO BODEL 3 6/88 
sc IPPLEMERTATION-EWHANCE PACKACE #1 (DIR USER ACCT  9z7eu 
ar ere PROPS hs. yBONTTOR MODEL” 3 TRELERERTATION! (IST OPML SIPED ono t, BLOGs oo ens 
Lames 7 7 ata, 
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- Ri: SF ARCH ART TEcYeROLCCEY 7 
¢ . REPORT PATF: 3/00/62 
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V4. 


12. 


ERCJECT NUMEER: 132-410-030 2. STP5T DATE: 10/80 3. LEVISION NUMBER: 0 
TLALE: EXPERIMENTAL AUTOMATED -OUTT FCSECAST FVALUATION (AFF) ©. KANAGER: FRANK MELEWICZ 
CROANTZATION: ARD-41¢ 7. TELEPHONE NUMERR: 222-426-0427 


RENULZE BENT: FOS MASTER PLOW 


EARTICIPATING POT/SOVESKMENT OBGATIZATIONS AMD AGREEMENT NUMBERS: 
ChGANIZATIG’ NAMES AGRFERENT NUABER: 
ARD-419 
MITee 

SEeCLELC CoJECIIVES: | eee 


PEOVITE |% CYFRATIONAL EVALUATION OF THE AVIATION ROUTE FORECAST (ARF) CONCEFT WITH ACTIVE PIVOTS. 

PRODUCTS: DEMONSTRATION ANL TEST CF THF AUTOPATED AVIATION ROUTE 
FORECAST SYSTeM REPORT. SEQUIREMENT SPECIFICATION PRODUCED FOR INCLUSION IN FSS AUTOMATION PROGPAR. 
TPFLFMENTATION PLAN. 


HILESTONES: 
TYPE ~  CUER 7 
In Q DESCRIPTION : RATE 
. IMPLEMENTATION PLAK 4/83 
Vita Pie em. ae ~SPEC _FOR BODIFICATION TO FSS_AUTOPATION PRCGRAK ~~ 10/83_ Pete ees ee ee 
¥c FINAL REPORT - KATIOWWIDE ARF IF PLEMENTATION 10/86 
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Te. ELIJECT NUMRER: 142-129-040 >. CTAET_DATE: 10/77 3. RKEVISICK KUNCER: 4 
Oy Tike: DeVELOEMENT SUDEORT (CAPT-1u0) S. MANAGER: JOKN KCKROCKS 
&. CRCANTSALION: RED- 170 7, TELEPPONE KUREFP: 702-026-1336 


2, BECULEELENT: FROGFAM “LAN FAA-ED-10-22 


10. LASTSCIFATING DOT/°CVESNMENT ORGANIZATIONS AND _AGREEMERT NUMBERS: 
TRCPRTTATIUGCS FARE: AGREEBFENT NUNBFF: 
4al- Thu THF RND-140 


aT eth. BILL FREPARE SPFCIAL PACKAGES, FFEPFCRM DOCUMFNT&STIOW REVIEb AND CONDUCT VFRIFICSTION TESTS 
or SOPRTWAHP iM SUPPORT OF THE TEPRINAL PROGFAR®. 


Mee RILESTOLEL 

TOO Mn. erty had el . pane: : CURF 
TRvICaATOh = DESCRLPTION = oe eA Oe rr nS 
. CONFLICT ALEWT DESIGN VERIFICATION (EI) a/et 
” CONFLICT ALEHT DESIGN REPORT : ~ 2/62 
ize 9550 FINAL REPORT ON SRAP (AAF 380-&2-1) (ET) 7/82 
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4. rh JECT NUMPER: 187-171-010 2. STAPTLATE: 7/76 Ye REVISION NUBFER: . 
O. TULLE: FROGEAR DLPYSTSC BND SYSTFH ENGINEFPINC CMITEE) ne MANAGER: De CCOKE 
5. SELENTEATIUN: PAD-176 7. TELEPHONE WUMBEF: 202-426-¢3346 


Ge nEQUIDSHRENT: TECHNICAL | 20GPA™ PIAR FRA-ELD-16-2A 
ba. 


10. ERCTICLEATING LOT/COVESNPENT OrGANIZATIONS AND AGRTEMENT NUMBERS: 


CRGENIZATION SRHE: AGREEMENT NUBBER: 
MITRE FY-61 TCS 


11. SRECIEIC IPJECTIVES: 


SPDS, WITH CONTRACTOR (MITRE) WILL PREPAPE FECUIRED AWALYSFS, DESIGN STUDIES, TEST PLANS, 
CNGINFERING FFQUIKFFENTS AND SYSTEM TEST REPORTS. 


12. MILESTONES: 
a AS the operas Re Nh, on eames pane _CUPR_ wh aa ea ee ete ele 

ANDICATSR DESCRIPTION 

. BBX/ATC INTERFACE SPECIFICATION 2/81 . 

“ I ARTS ITI/NADIB/TICS COMM RCHTS DOC-( ISSUE @# OCF) 8/82 a , : 

D 7 100 a ae ws 
4 
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Te. ESUJECT SU%pPEB?: 102-171-050 2. START PATE: 10/77 3. FEVISION NUMEER: 3 
Qs Tithe: r LL DIGITAL ARTS DISPLAY CFDAD) PEVFLOPRENT S. MANAGER: RICKARD STON 
fe. SaTANITZAZION: ABT -120 7. TELEFHONE NUMBER: 262-426-9342 

1. peubgrc hk NS: TECHNICAL PROGRAM PLAN, FAA-ED-1U-2A 


1D. FAsTICLeATING LOT/SOVERNBENS ORGANIZATIONS EhD_ AGREEMENT RUMBERS ¢ 


SEGASLORTICN WARE? AGFFESENT NOMBERs 
FAATC TED 1U-211 


14. TEECLEIL OBJECTIVES: 


.U LEWELOP A UISTLAY OHIChL IS REPRESENTATIVF OF THE STATS-OF-1RE-ART IN PERFORMANCE, FLEXTRILITY, 
‘4: JCHT, FOWER CCNSUMPTIOP, MAINTAINAETLITY AND RELIABILITY. THE RED MODELS WILL PE EVALUATED TC 
VALIDATE SEQUIRFNENTS TO SE INCLUDED TN A TECHNICAL DATA FACKAGE TC EWABLE SHECIFICATION OF A 
sPRLACEMENT FOR THE ARTS IIT DISPLAYS, WHICK ARE AFPHOACEING OBSCLFSTENCE. 


12. 8 SbS i es ts Shan nae Si : oat eS os £5 ao, aoe hobo tees, be dus : : 
TYPE : c _ CURR : 
INDICATOR DESCRIPTION 
MC FDAD DISPLAYS DELIVERED TC FAATC ; 6/81 
, 8 9550 FINAL BEPCRT-SRAP IMEP (AAFP 380~-60-05) = B7354 5 - 
: X-n~ MLL EAATC EVALUATION REPORT 0 U8 3/82 
acs FDAD TDP DELIVERED (EI) Se WLS ER FOS. et ee a IS ee a PU Ce 4 eae 
' 2 FDAD INTEGRATED WITH ARTS~III 4/22 
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TECHNICAL PROGFAR DOCUMENT 


1. EPTIECT NUMBER: 142-172-020 >. START DATE: 780 3. 
O. GLELE: TEC ATNAL S$ sQUENCING AND SFACING 4, 
€. GEgRN Jah Gov: wh7-129 7. TELEPHONE XUPP}R: 202-026-1336 
Ge ReyiysPenT: TECENICAL =ROGEAM PLAN EAA-ED-10-22 

10. gArLiV LATING LOT/GOVEENMENT QHGANIZATIONS AND ACSEFPENT NUMBERS: 

GANITATICN NAMES AGOFESENT NUMBER: 
FAA TECHNICAL CENTE: TiD w-211 
MITFE FYE1 ICE 

VV. SLISTFIC COJECTIVES: 

TLVELGY A PPELIMINASY DESIGN FOR A TERMINAL SECUENCING ARD SPACING. (TSS) AUTO 


CARAR, 
THE 


LITY WILL 3E DEVELOPED 
CFGiGN TEVELCPMENT, 


UNDER CONTRACT TO THF SPERFY UNIVAC CCFECRATION. IN 
A DETAILED CATA COLLECTION AKD ANALYSTS ACTIVITY WIL? FF 
aT OTT WITH A CIMULTANFOUS ARALYSIS OF ALTERSATIVES ASD FFQUIREMFNTS FOR 
PUNCT GSN INJTU_THE ARTS ITTA SYSTEM. CUT OF THIS ACTIVITY WILL COME THE COMPUTER 
SPECIFICATIONS (CPFS'S) eMICH WILL PE THE BASIS FOR THE PRELIRINABY DESIGN. 


apemor 


12. SILESTOIES: 
TYPF CURR 
-_ oo ANDICATOR _ k eee eee rene ee aot cient sana cise ene Glencoe, 
“Cc TSS/ARTS ITIA MPE INTEGRATION AWAL RPT COMPLETE 6/81 
eC N FINAL SITE AWAL REPORT COMPL (TERM SEQ & SPACING) 11/81 
: MITRE FINAL FORCTIOMAL REQUIRENENTS DOCU COWPLETE 12/81 
’ N FINAL FUNCTIONAL SIMULATION REPORT CORPLETE 2/82 
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PEVISICN NUMEEE: = 
MARAGEP: HOILY RAALAGE 
MATION ALD. THIS 

CRDER TC SUPFCRT 


UNDERTAKER A 


T TRREF 


INTEGRATING THE TSS 


LTFOGRAM FUNCT LOND! 
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* RESEARCH AND TRECOFWNCLOGY - 
* . REPOFT DATE: 3/0R/82 
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1. LS JECT_EUME ER: 102-173-036 2. START PATE: 11/80 3. KEVISJON NUMSER: 0 
a. TLELT: LP aMINAL INECRPATION DISPLAY SYST=R (TITS) 5. KARASER: GARY ROWLAND 
6. SkuaNIZATION: APO-120 7. TELEPHONE NUMBFR: 202-426-0336 


Se ceybibete ts Sho LETTER DATED 


10. LALTICILATING COT /GOVERNMENT ORGANIZATIONS 23D _ZCRIESEST NUPBERS = 


CHGASTZATICN SABES AGREEMENT NUMBER: 
Aep- ae TDP RD-t4c 

HITE FY-81 TOS 

Tre PPA FA-104 
SAE RD ABT _ NOKE 


Tt. Lec eLe CHIEC. UVES: 


‘OE VELCR THE GERMINAL iNFORMATION DISPLAY SYSTEM (TIDS) FOR USE IK LARGE AND NEPIUM SIZE TRACONS 
(SD TeeFRE. THE TIPS wILL PROCFSS AND DCISTRIPUTF FOR OLSFIAY AT ¥ARICUS CONTROL FOSTTIONS FOTH 
‘LICH: AN OTH+R OFERATIONAL DATA IE: WEATHER NOTAMS, NAVAID STATUS, ETC. THE SYSTEMS WILL BE TFSTED 

T THF FAA TECH CENTE“ AND AT ®N OPERATIONAL FIELO FACILITY, TIDS EQUIPHENT WILL ALSC DISTRIBUTE ~ = ~°7 © Satta Gy 
[ATA TO MbMCIELY LCCATED TOWERS AND WILL RF INTERFACED WITH BOTH THE ARTCC‘'S AND ARTS I!J COMPUTEF : 
SYSTEMS. 3 TECHNICAL DATA PACKAGE WILT PF PREPARED FOR SYSTEM IMPLEMENTATION. ; ; 


12. AILESTONES: 


TYPE ae eR ee te ee ee Ve CURR, 29 BS rn ge eg! A eas ee 
INDICATOR DESCRIPTION ; a BATE 
HC FLIGHT DATA DISPLAYS (FDD) ACCEPTED 12/64 
» FDD TEST PLANNING DOCUMENT COMPLETE 2/62 
‘ FEL RASTER SCAN CONVERSION NCD 5/82 
. 8 CONSOLIDATED CAB DISPLAY (CCL) OPER & ENC TEST PLN 6/E2 
a. a No ACT CCD ACCEPTANCE TESTS CONPLETED =~ =o rs 7/82 . ee GS eee Ven Ce Gi OS aS 
” REPORT ON STROKE VS RASTER SCAN FOR FDD 6/82 
ts N FIELD CCD ACCEPTANCE TESTS COMPLETED 9/627 ee 
TIDS ENCINEERING ANALYSIS REPORT COMPLFTED 9/82, 
» N FDD TFS’ AND EVALUATION PLANS COMPLETED ; 10/82 7 i. 5 
La FDD DRIVER SOFTWARE CORPLETED 12/02 
4 N ACT CCD OPERATIONAL EVALUATICN COMPLETES” TT PETRI _* 7 > 3 aes See eee a 
ne " ACT CCD OPER AND ENG TEE FINAL REPORT 2/83 
i] W FIELD CCD OPERATIONAL EVALUATION 3/63 
" h FDD TEST AYG EVALUATION COMPLETED 4/A3 
8 N FDD TEST AND EVALUATION RFPORTS 6/83 
A "Cs _ _ TIDS FUNCTIONAL POWTS SPECIFICATION (E/1) 42/83 
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42. 


EROJECT NUMBER: 142-173-040 START DATE: 1/81 3. REYJSIOX NUBBER: 0 
AUDba: CONSOLIDATED CAE DISFLAY (cep) 5. PANAGEX: LARKY WUEBKER 
CELANIZA7ION: ARL~-120 TELEPHONE RURBER: 202-"26-9338 

oEAULEMENT: FAA bi SCC-007 DATED MAY 17,1979 AND APMENDEMFYT DATED 9/3/80 

EAPTINIPATING Luu /GOVERNMFAT ORGANIZATIONS AND AGREEMENT RUCBERS: 


ONGANIZATION NAMES AGREERBENT NUSBER: 


AacT TER 14-211 (TIDS) 
ARD~ 100 TPr ED-140 
ALS -07%6 QRO AT FACTORY 
CEECLEIC OBJECTIVES: aia 
LEVELOF, INSTALL AND TEST TWO CONSGLIDATED CAE DISPLAYS (CCD) SYSTEMS FOR AI TREAFFIC CONTROL TOWERS 


YD TEACONS. EACH SYSTEM CONSISTS OF THREE CRITICAL DISPLAYS AND THRLE SUPPLEMENTAL DISPLAYS FOR THe 
Owe CAB, 12 TRACON DISELAYS, THRFF SUPERVISORY MAINTENANCE DISPLAYS AND THREE AIRPORT LICHTING 
CON TACL PANELS. Ct CCD SYSTEM WILL PE INSTALLED IM A FIFLD FACILITY FOR OPERATIONAL FVALUATION. THF 


OTHER CCD SYSTEM WILL BE INSTALLED AT THE FAA TECH CENTER FOR TIDS FPOGRAM ACTIVITIES. 


TYPE CURE = 
-. ANDICATOR _ DESCRIPTION _ __ = aa Oe adie ket! jer R oe teh a PA Scie t e has 

nc CONTRACT AWARD 9/80 
ve 8 PRELIBINAKY DESIGN REVIEW Bhs etch 2 1 Tey sy 0/81 
4c CRITICAL DFSIGR REVIEW 8/81 : 
5 ASSEMBLE DISPLAYS 2/82 
J FREPARE FACILITY (FIELD SITE) 5/82 

. * 7 COMPLETE ACCEPTANCE TEST - ACT SYSTEM _ .. 7/82 
. COMPLETE ACCEPTANCE TEST - FIELD SYSTEF (ACY) “9782 ~ ers eS 
¥ COMPLETE OPERATIONAL EVALUATION - ACT SYSTER_ 12/82 
COMPLETE OPERATIONAL EVAL. - FIELD SYSTER (ACY) 3/83 7 
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1. LEUJECT NOMBER: 142-175-020 2. STPPT DATL: 4/78 
4. TITRE: ‘nTo LI ENHANCEMENTS 


7, TELEPRONE NUMBER: 202-826-1336 


3. EEVIS{ON MUMBER: 6 
5. PRNAGES: JOHN HORROCTS 


9. RECUISERENT: FAA-ED-1G-2A3 AAT-1 LIK, SUSJ; RETO ITT ERHAN, 11/6/78 & 9/12/P0 


10. LALTICISATING POT/COVERNMEM] ORGANIZATIONS #N ENT NUMEERS: 


C&GANIZATION NAME? 


FReate TPE 1&~219 


11. SEECIFIL OBJECTIVES: 


'U TEVELCP HARDWARF AND SOPTWARF FNHANCEMENTS FCF ARTS IT SYSTEMS, TC INCREASE CAFARILITY, 


AGREEPENT NUMBER: 


FLEYT-TLITY, KELIABILITY ANG MAINTATNAPILITY. # CESICN AITERMATIVE STUDY WILL BE CORPLFTED FlaS7T TO 
‘ETFUGRINE THE FEST APPROACH. TO SUPPORT AN FY-@3 IMPLEMENTATION PROGRAM, HANDOFFS WILL Bre IW THE 
FORM CF \ KARDWARE DESIGN SPRCIFICATICN AND SCETWARE DESTGN DATA (INCLUDING OFERATIONAL FROGRAR 


CODRK) TC THE OPERATING SERVICES. 


12. BILESTORES: 


TYPE 
INDICATOR DESCRIPTION : : 
xc CONTRACT AWARD FOP PHASE II (ARTS TI ERK) 
_ 4... COMNSTS CONTRACT AWARD TE ane OE See 
t N T&E PLAN COMPLETED 
KC _EQUIPHENT DELIVERY TO FAATC (ARTS IT ERH) 
. N T&E “IMAL REPORT COMPLETED 
ac Ss ARTS-II CNH OPNL SOFTWARE DELIVERED TO ATF (E/I) 
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* * REPCRT DATS: 3/08/82 
* TECHNICAL PROGRAM DOCUMENT * 
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Te. bhi dbUT NUMBER: 162-176-910 2. STALT.DATE: 6/75 3. REVISION NUMEER: 7 
4. ghabbk: c ETS LLIN ALL DIGITAL SYSTFY CADS) INTERFACE WITH DABS S. PANAGER: HOLLY BARLAGE 
6. CRIANJZATIA: ABD-170 7, TELEPHONE NUBPEE: 202-426-1336 


Se MEQULE MENT: TECHNICAL sBOCFLM PLAN FAR-RD-1U~2A 
19. EABTIVIPATING DOT/JQOVEINMEMT ORGANIZATIONS AND AGEEERENT NUMEEPS: 7 eg 


ORGINIZATION NAPE: AGPFEFFNT NUMBER: 
FRATC TED 03-110 


T1. SRECTELS ORJECZIVEL: 


LEVETOP OF (4) TEOMTNAL ISTEVFACE VEPRTFICATICN SOFTWARE; (2) SURVETLIANCE SOFTWARE FOP PROCESSING 
LNEUTS FROM THE: RTCSR AND DABS (7) COMMUNICATICNS SCFTWAPE FOR PROCESSING ALL CURVFILLINCE RELATED 


"omM. SAGH' FSOM DABS. THS AFPROACH TS TC MCDIFY THE TAMPA RAST SYSTEM TO IKCLUDE NEW DABS 
PUN. TIONS, INCLULING A NEW THRFSHOLD ALPHA BETA GAMMA (TAES G TRACKER FOR IFFPOVEL PERFORMAMCE. 
V2. SALEQTONEL: ee E : ee, BG ae a staceee eas! Ghee Te ed a os 
TYP: CORR so 
INDICATOR  DESCRARTION DATE 
* ¥ CONPLETF OPERATIONAL TEF 19784 : : 
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1. SRIWECT NUMBER: 182-176-0400 2. START DATE: 6/75 3. FEVISIC’ NUMBER: 1 
4. GUSLE: DsTA LINK INTERFACE £. SANAGER: JOPN HORROCKS 
fe GCECANIZATION: aRD-120 7. TELEPHONE NUMBER: 202-826-1336 


9. sEQUISPENT: TECHNICAL }ROCRAM PLKAN FAA-ED-14-28 


10- sAPTICIDATING POT/COVERNWENT OKGANIZATJONS AMD AGREEMENT BUPBEES : DAR ox were Heke 


URGANTZATICN SAME: AGREEMENT NUMBER: 
Faaic Tet 03-110 


V1. ShecLeLe OusECTIVES: 


Te TEVFIOP, TEST AND EVALUATF AN INTERFACE BETWEEN AN ARTS ITYA AND DABS WITH FULL DATA LINK 
CAPRSILITY. FUNCTIONS TO RE COFSILEKED FOR SATA LINKS INCLUDE MSAwW, CONFLICT ALERT, MES, WEATHER, 
rTO. THE APPROACH IS TC ADD SOFTWARE PODULES TO THE ARTS TIJA ALL LIGITAL SYSTEM (ADS) SOFTWARE 
VEVELOPEL UNCER 182-176-020. 


12. .SRRESTOMES: | Wis “ade seb tenad “Gam: oe Ske Be ae, od aE Sateen on pee, 
TYP}. CORR re: 2 tt BS 
INDICATOR DESCRIPTION DATE 
4 f] COMPLETE TEE 
x ADS/DATA LINK TEE REPORT (E/I) 
Pde SEN to AST ART NSE a a ds es te ee aly eo 8 ile te Cy ge Suh inS Sia e  e ie * 
" z EXPER SCFTWARE FOR DATA LIWK APPLICATYONS 10734 
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1. ERCOFCT NUMPEB: 143-107-930 2. STAPT PATE: 10780 3. ERVISION KUMDER: 9 6 
&. TIILE: soue-3 SUEEGRT TO Apt 5S. MANAGEK: DONALD SAUNTDER: 
€. CRCANIZETION: ART -120 7. TELEPHORE KUMBEE: 2°2 426-9342 


9. BECULERMENT: AAF LT? MASDE-3 SEFC SUPPORT," DATFP 11/73/86 
heou 


10. FARTISIFATING DOT/GOVERNBENT OHGANIZATIONS AND AGREEMENT NUNELES: 


AAG ANT ZATIGN WAMES AGPFE“FNT NUMBER: 
TSC/JOBN O'GHADY PRA FA-~121 
FRATC TP: 02-1C¢ 


1. SESCTELS CRIECTIVES: 


PROWIDE A REVISED ASLE-3 PADA? SPECIFICATION AWD RFLATED TECHRICAL SUPPORT TC THE AAF A‘ DE-3 
PECSUCTTON PROCUREMENT. AS PAST OF THE TECHNICAL SUPPORT, REPORTS AND FUNCTIONAL DESIGN 
SPECLUFICATIONS WILL RE PROVIDFD FOR IMPSOVED RAINFALL CLUTTER KEJECTION ABD FOK TEST Ant 
CALIBRATION. 


12. MILESTONES: — 


TYPE CUFR 

IND 0 19K RATE 

‘ © REVISED ASDE SPEC TELIVER TO AAF (ET) 7/84 

” _¥ |_| FREQUENCY AGILITY FFPORT COMPLETE 8/61 

“Cc ? ASDE-3 ANTENNA DEVELOPHENT REPORT CONPIETE 70 UTRSBD re ee ee 
uC 7 RADONE WIND LOADING REPORT COMPLETE 9/81 

: Tt FINSL PPT FOR IMFRCVED RAINFALL REJECTION 9781 : 5 : 

" T FINAL RPT OW USE OF DAS FOR TEST & CALIPRATIONCET) 9781 
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EELINCL NUMBER: 151-010-0140 2. STARI_DATE: 1/78 3- rEVISION BOMBER: & 
Dddha: oY Ore S LNCINFERING SULPORT 5S. MANAGER: ERIC MANDEL 
LHOANIZATION? ARD-UI1S 7. TELEPHONE NUNBFF: 202-626-8427 


EECULESSENS: Awe S-*DP°(2.2.1) 
Edralol. "TING DOT/COVERKNBENT ORGANIZATIONS ®ND ACRESMENT NUMBERS: 


CRGANTTATION NAGE: AGRFEnF RK NUMBER: 
TSU- ree FA-167-0-A 
SLECI EIS CELJECTIVES: 
TO INSURE THAT TME Abi T BCTIVITIFS ALE INTEGRATED INTO A COMPREHENSIVE SYST WHICH SUFPORTS ALL 7 iar 
SPPLICARLS rLERENTS CF THE NAS. SPECIFICALLY THIS INVOLVES DEVELOPING A CLEAN DEFINITION OF THE AY 
WH FROBLER, PrePORMING VA°TOUS BENEFIT ANALYSES, DEVELOPIRG & DETAILED FUNCTIONAL DESCRIPTION A®D 


cRQUILERENTS DOCUMENT FOh THE INPUTS, PROCESSING, OUTPUTS DISPLAY, ETC PERTAIWENT TO THE SYSTER 
LESTSN. 


MILESTONES: oe ee ge eee r = 7 eS, A eae 
TYPE me CURR 
INDICATOR 2 ie 5 : DATE ka bos, 
PI SYSTE® EWCINEERING CONTRACT SELECTION 1780 
wee ee M8 0l 1 | AMES FONCTIONAL DESCRIPTION Ae aa set NO LOO Neneh ny ret cect ee ns 5. aye OP eS ee 
wc) OTK ETABS OPERATIONAL INTERFACE REQS (AWES) 13780 
. K SUBMABY AWES FONCTIOWAL DESCRIPTION eee 6/81 ; : ines’ 
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1. LpyJECT NUMBER: 151-612-01W 2. STARI.DATE: &/79 
u. PLApD: TEVELUF DATA LINY WEOTHER PRODUCTS 

6. DHSANIZLTICY: AKD-419 7. TELEFHONE NUMBER: 202-426-8427 
Ge SEQULRERENT: AES EDPP (2.5.7)3 ARP-1 STQUFST, 

10. EASTICIEATING DOT /GCVEPNNEXT CHGANIZATIONS_AND AGREEMERT NUMBEPS : 


ACRFEMFENT NUMBER: 
18~289 


MHGaNT7aAT TON WANTS 
PAA TECK CT - TED (PENDING) 


V4. CEFTIFIS SpJECtIVES: 


“VTAIN SSAL-TIBF UFEER AIF WIND INFCRMATION IN THE TERSIKAL AREA EY PROCESSING 
TAACK/GECUNT “SPFED CFEROM CRCUNT SFNECR) AND TRUE AIRSPEED/HEADING (DATA LINKED 


17. MILESTONES: 


TTF CURR 
INDICATOR DESCRIPTION DATE 
» nN DEMONSTRATE DATA LIWK WX PBODUCTS SIMULATION 1/84 

, N FINAL KEPORT ON NUMFRICRL MODEL DEVELOPRENT DET 
. z WINDS ALOFT FEASIBILITY STUDY USING DABS D/L 4/82 
Sop oHN FIRST FULL SCALE D/L WX PROD TST USING DABS INPUTS 8/63 
_F > 8 _| 4ST FULL SCALE WX FROD TST 18 H/O OF WIFDS TO RES w/Pu 
yop HN FIKAL REPORT/TECH DATA PKG.ON DATA LINK WY PRODS ~~~ 7/ba 
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FROJECT SUMNER: 184-412-026 2. START DATF: 5/80 3. REVISION MUBBER: 2? 
[dabe: CuCKelT #EATAFR LISULAY 5. PANAGSE: JIM MUNCY 
CRUANTEPEZON: ABD-410 7, TELEPHONE SUMBER: 702-826-P427 
FEU beth: AwhS EDPP (2.2.7) 
EAR, ICILATING DOL/COVED*MENT _OKCAMIZATIONS 2ND_ AGREERENT WORBcks - 

ORGANIZATION NAME: : 

FAA TECH CT-TPD (PENDING) 
SEFCLEIC OBJECTIVES: 


PROVIDE & LOW CCST ALTERNATIVE FOR THE DISPLAY OF HAZARD ¢* WRA%< 8 IN GENERAL AVIATION AIRCKAFT 
«HICH AKE NOT FALAR F2UITPED. 


MILESTONES: 
& PME, co seeds co oe = ° E : oer ores . CORR. 2s mph Mo Ate in Sasa dA A ees oe, 
ZOR DESCRIPTION 
MP HW K CONTINUE LARGE SCALE DEMO IN ANOTHER AREA IF REQEC 8/63 ; : sa} Git 
un : Syte Ron Woods - 


aeete 

2 RSS FAECH AW TECHNOLOGY 
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* FEPOKT DATF: 3/08/82 


PR REMR ARE REECE ERE ADEM AREER ER EAHEP ATER E ROPE RE RE REPEAT MARES SHEMET RHES TEPER ESEEEHESHEEEHHTEHHE SLEEK EHH EH EEEHRAEHHHEEHEHEH Tene eeeTes 


Ve EROULET AUSRER: 161-613-01W 2. STAPT_PATE: 9/79 3. REVISION NOPSER: £ 
He ULL: CRSIR: wEATHER SEEVICE UNIT (CWSU) DFEVEIOFNENT S. MANAGER: & PANDEL 


Re CROANIZATION: apn-u10 7. TELEPHONE TYRRER: 202-426-8827 


Je EEQUAESZEST: MWRE-EDPD (22..2) 
106 GARTICIRALING JOT /COVERNHENT ORGANIZATIONS AND AGRISMENT NUNEERS: 


UGSNT ZA TON WASES AGREEMENT NUEBER 
FSA TECK CT - TED 15-289 


T’ SUFPSET GY THE Fer PROG FLAN, PRCVIDE AN AV WX SYS FYPERIMFNTAL CAPABILITY AT FAA TECH CT BY 
POTAPLC  hING AN “E™ COMPLEX AS PART CF THE FNROUTE SSF, INTEKFACED WITH THE TATE AND SXFERTIMENTAL 
FON, AND MOLIFY THE SSF ACCORDINGLY. DETIGN & CONDUCT VWAFICUS FXPER. & TSTS IN SUFT CF THE AV WX DEV 
“REGR TC KFSOLVi THOSE ISSUFS DEFINED IN THE AVIATION WEATHFR SYSTEM PROGRAY PLAN. 


12. BEd, STOnis : : ice ak 
TYPE CURR 
LNQICATOR DESCRIELION DATE 

weP ORK K PROVIDE TDP FOR DISP. WX PROD TO CWSU HETFOROLOG. 
wo HR ESTABLISH iNITIAL CWSU WORK STATION CAP 9/81 
_ uw. MCR HN K COMP FR FOK HDWE & SFTWR TO AUTOMATE CSWU FACILITY 3/62 
4 PHN K TOP TO UTTL.FSS D/E FO PRES. WF TO CWSU WET © CONT ~~ ~37at 
MCh OWN COMP FR FOR RADAR DATA DISTRIBUTION FOR CWSU DEV 1/83 
. z ERGRC ROMT/AUTO DISSEMINATION OF WX TRFO ” ~ ~- -> w7es 
KCh OWN COMP En FOR FURTHFH CWSU ENHANCHFNTS (SET. DATA) 8/84 
“Poo COMPL CWSU FLD TEE CAFTE® DELIV. 1ST.PRODW.STG 3) 6/86 
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EnsJhCT NUMBER? 151-013-0 iw 2. START DATE: 5S 80 3. REVISION NUSBER: r 
TLL: TSMLAAL WSATHED CONTROLLFR SUFIORT 5S. PANAGER: EAIC PANDEL 
CESENTZATION: akn-~410 +. TELEPHONE KUMBER: 207-826-0827 


rhyUfprNentT: AePS-FEITP(2.2.5) 

EALTICIPATING DOT/CCVEENMENT ONGANIZATIONS AND AGREEMENT NOPBERS 
TROON E ZATION SABE? AGREEMENT NUMPFR: 

SEstLFiy CuJECTIVis: 


Lo+LbaY A/N WYATHER DATA ON TIDS AND CCP. DISPLAY WEATHER RADAR DATA ON THF_ARTS DISPLAY AND DISPLAY 
-THE GPAPHIC® GENERATED BY THE CWSU ON THE ARTS OR A/M ALTERRATIVE DISPLAY. 


3/08/82 


TYE: CUS 
ANLICPTCR  LeSCHIPTION meee we See susie CRBTE °c Me iyeticoee ey oh eae ne estas 
fF HK LETTER REFORT ON TIDS WX INPUT TO ARD-106 TOP 10/F3 
meee Tob 70 DISPLAY WX HADAR INFOR ON ARTS | 185 : 
4 Pou K FROV TDP FOR DISPL WX PPOD FOR TERF CONTRL ON TIDS 10/85 
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1. EBCIECS SUMESR: T8t-ud3~nuy 2. STARTPAIF: $/80 3. EEVISION NUMBER: 3 
4. 2b: CP STE CARTACTL: 5 SUPPOLT 5S. MARESER: ERIC MANDEL 
* 


DETANTotgioh: ap neato 7. TELEDHONE SUNPER: 202-u74-8427 
S. REAUISPYENT: AWES-EDPt (2.27.8) 


WO. LALTIGI CATING LOT/COVEPNMENT OSGANIZATIONS AND AGREEMENT NUMPERS: 
erGRNIZATION NAM! : AGREEMEXT NUMBEF: 
TY. seesl¥ Ie OBJECTIVES: 


PRVELO? -TEST AND FVALUATS 4YFTHODS FCR EFFFCTIVFLY DISPLAYING WEATEKER INFORMATION ON CENTEE 
CUNTNOLEFY Disvi AY EQUIPS¢NT CIES, PTABS, FVD RED FRETS). ; fat eS Ne aa 7 
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TY. cUTR 
MLACATOR 6D SC ol ee pany DATE 
“fH PREFCEERNCE EVAL TESTS OF WEOINBCT OW EYABE™ 0 BFER ee ee ee 
yUr oH K  PERFORSAWCE EVAL. JESTS OF WX INFO ON FTABS COPP. 6/83 : 
acy oH OK LTH KPT TO ARD-100/ETABS WODS NEFDED TO PROVIDE U2 8/83 
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bpd Gl NUMER: 161-013-06€b 2- START DATF: 6/79 3. EEVISION NUBBER: 4 
TUrLE: OULIn oper. aqre S. MANAGER: RAYMOND CCLAC 


&rD-416 7. TELEPHONE ROBBER: 202-426-8427 


ERLs Reb S-FEPP C7 070%) QERO-1, ARF H4 30-79-0607 


EAPLICLDATING DOT/COVEHNMENT CRGANIZATIONS AND AGRFEMENT NUMBERS: 


ST GaN LZATION NAME? AGREEMFNT NUBBER: 
Te +PAAOe3 


SELCLELS URJECIIVES: 


LVELLP A TOP FCE A SOLI( -STATE REPLACEMENT FOR ATIS. 


S2LiSte ie: 

TYPE CURR 
UNLTCATOR DESCRIETION Re ee ee Aah edie DATE : 
" SYSTE™” DESIGN COMPLETE FOR SOLID STATF ATIS 8779 aa POO Ere 
" SYSTFM FROTOTYPE TEVELOPED : 9/80 . 
“Ch oR FIELD TEST COMPLETE FOR SOLID CTATE ATIS 2782 . 
“CP OH TD} HAND OFF FOR SCLID STATE ATIS 3/82 
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Ve ERODELU NUMERES 187-019-0274 2. START PATE: 4/79 3. EEVISION NUPBER: 9 7 


GS. TULLE: LEY IMAL ATEA 


6. CESANIZ*Tlex: AT Peete 


WIATh  F SUPPORT (:ROFS) Se MANAGER: APT HILSENRKOD 


7. TELEPHONE NUMBER: FTS-320-6819 


Se PReUEErteN Tr AsSS EPEP (2.749): NTSH ITH CE 7-27-77 AND 10-28-77 


104 ZASTICIEATINS 197 /UCVEEN ENT ORGANIZATIONS AND AGREEMENT RUBBERS: 


URGONTTALTON WARE: 


NOAA/E=L TAA 


AGRFEMFNT NUMRER: 


rAPTICIPATE IS DENVER TEEMTNAL AREA IK JOINT NOAA/FAR TEFMINAL ASEA WEATHFR SUFPORT SORSYSTEM 
CRE © 5) FSGINF: FING AND TFST AND EVALULATION PROGPAMN. PEOFS OUTPUT TO RE OSEL AS CRITICAL INPUT TO 
Al>S. TREMIWNAL AKLA SUBSYSTFR. 


12. MILESTONE: 


TYEE 
ANLICiTCR 


CORR ~ : 
ESCRIPTION DATE . 
INITIAL SYSTEM FUNCTIONAL PRSCFIPTICN (PROFS) 17684 
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1. -ROJECT NUNBER: 153-410-018 2. START DATE: 1/78 3- EEVISTON NOBBER: 7 ae Bi Reta Mee 
4. TILLE: AWOS AWD WX SENSORS : Se BANAGEH: JOHN DORRAN . 
6. SEGANIZATION: ARD-810 7. TELEPHONE WUBBEK: 202-926-8427 seed ee He Ree Cites 

9, EEQULREMENT: AWES EDPP (4.2.1); FSS PROGRAM; 9550-1, AFS-700-78-1 , She AG te Waca E 


10. EARTICIPATING DOT/GOVERNMENT ORGANIZATIONS AMD AGREEMENT NUMBERS: as 2 : eat ES es 


SPGANIZATION NAME: AGREEMENT NUMBER: 
yas / NMS . FA73WA1398 FATQWA1872 
NWS FA78WATS07 


HUMBOLT CT. CALIF. : FA7@WAU 251 
17, SEECIFIC OBJECTIVES: 
CNGINEER AND DEVELOP ACCEPTABLE AUTOMATED WEATHER OBSERVATION SYSTENS. DEMONSTBATE THE FEASTBITITY ~ = : 
OF ALWOS THROUGH A DEBONSTRATION AND TEST PERIOD AT DULLES AIBPCRT. a as An peer aae Sere a nt 1S, 


12. SLLESTONES: 
x ‘. beet ac che ats aah Aen Ee A te A Ae Sot Bt ae he Ne a et ee 
- or 3 
TIPE r ae reat}, Sa ee = _ 7 CUBR ay en 2 Pa - ni 
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pea nt eae A cw eaeias ee ra Ca er os see 
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1. tLe SE EEE: US 3-er tH 2. SZEET Peres 10/79 3. PEVIDTON_NUSTEE: § 
O. JLELE: HELICURT oo RETECTION SYST! ee S. MANAGER: JOHN DODRAS 
A. CLSANTCATION: Ser -ute 7. TELELHCNY NSUMPIE: 202-426-6427 


9. pkac ler Yesds AWES-2" PS (46-03) HELICCHT#R DBOCEA* PIAN. LT PPT ASW-4 TC ARD-19 


10. Ebe TEL ATING DoT suc VEENMENT OFGANIZATIONS AND AGREEMENT PURBERS: 


VERGANT ZATION SAME: AGFFEY FNS SURFEP: 
Oe FICk CF NAVAL <8 tate Pot FATTRAITF VE 
FUESAU GF LAND *ANaG- MENT 
ears 


TV. PeeCLbl® Veseciivis: 


TORR IV IE OW Heh OBSERVATION OND DETECTION SYSTFR TC SCUEPGPT THE IKCPREASE GF HELICOFT-* 
epee RTOS, MTWRLCR AND TisT LOw COT wWEATEEP CRSEFVATION SYSTEM (CF LWOS) TEAT BILL WITHSTASEL SALT 
PNY ON VENTS OC RVELOP ANU T6ST THUNTERSTORM (SPRURICS) TEACKING SYSTEM IN GULE OF MEXIiC. 


42. SAbESTCS2S: 


TYIs CUrK 
INviCATvz  [ESCRIPTION DATE 
s INDTALL TELP PETECT SYS IK ABC 6/70 
ee INSTALL TOTM DET. "YS ON GULF COAST _ 9/e0 
sc ON K START CULE TST™ DET SYS TEE 10/80 4 - ara 
. DEFLOY ALWOD ON OFFSHOPS PLAT nor 
5 # COMPLETF INITIAL GULF ALWOS TESTS, HFLO.WX DET SYST 10/81 
a 4 COMPLETE TNETIAL ASQ TESTS FOR HFLO. WX DFT SYST 10/81 
“oo K COMPLETE GULF TSTY DET SYS TESTS FOR HELICOPTERS 12/51 
YPoH kK COMP TOT DETECT S¥S TDP FOR PELO. W¥ TET SYST. 8/52 
“eps c CO“ GULF TESTS OF *OP ALWCS (FIWAS REFORT) 10/82 
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ELLSEC™_SUMQER: 154-352-010 2. START PALE: 12/79 3. LEVISLON NUPHER: 1 
rQGNT PARTY WALSING FIFLD UFST Sc, MAMAGEES Je be RCVICKFF 


Mike 1 7 


SEEANI ZA. SON: ARE -~30% 7. TELEEHOXE NUMPTR: 202-u26-8E05 


DEQULES PENT: PAA-PE- 16-24 


EARTIALAATANS POTZIOVELNMENT CEGANIZATIONS 2ND AGREEPENT NOBEEES: 
ONGAUTZAT LCs SAM AGFFERENT S{UMRFE : 

NAFEC NEL 15-414 

NCAA ‘SS WAVE PROPAGATION LAB. 

NABEC/NCAA WPL LAA 


ERECLEIC OBJECTIVES: 


TO RNA LUATE TREY USE OF PEESSURE-JUMF SFNSOFRS IN THE EARLY DETECTION AND TRACKING OF THUNDERSTORS 
GUST FRONTS IN AN AIRPORT ENVIRONFENT. 
BILESTONES: fe shade & 
TYPS CUER 
LXDISATSE DESCRIPTION 
bd ¥ PRESS JUMP SEBWSORS & OPER AT ATLARTA a7eo 
a x TECH REPORT OWN F.J. PERFORMANCE 4/3? 
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1. ERuSECT NUMBER: 155-410-010 2. START DATE: 5780 2. REVISION NUMBER: 4 
G. LITLE: NEXRAD OS FO SUPRCRT 5S. SANAGER: FRANK COONS 
6. CEOANIZATJON: END -41G 7. TELFPHONE XUNBER: 202-427-7150 

9. REQUIREMENT: AwcS EDPP(2.2.1) PIRECTIVE FROPW OMB E FED COCPr. OF METE“FOLOGY. 

10. PARTICIPATING DCT/COVEENMEST CHGANIZATIONS AND AGRFESENT NUMEFES : 


NIGINIZAPION NAME: 
boc 


NOMA, 


FROVTTE DIHFCT 
tND FUADING oF 


12. 8 


TYEE 
LNDIC ATG? 
we 

"Cc 


MCP 
sep 


~ NR 


AGRFEVENT NOMBER: 


Sh @1-15407 BFMI¥R AGREEMENT DTFA 01-0 1-¥~-10505 


ExCI bly OBJECTIVES: 


SUF FOR? T2 NEXEAD JSFC OR TOT SHAKE OF THE JSPO FUDGET SO THAT ENGINEERING SUFPORT 
COMPETITIVE DEVELOPMENT CONTFACTS ONDEF A-109 FROCESS CAB BE OBTAINED. 


CURR 
DESCRIPTION DATE : 
JOINT NEXRFD PROGRA® PLAN APPROVED 10/80 
AWARD MULTIPLE SYS DEFINITION PHASE CONTRCT,NEXRAL 3/02 
AWARD MULTIPLE VAT7PATION PHASE CONTRACT ,WEY BAL 7/83 
AWARD FULL SCALF DFVELOPMFNT CONTRACTS ,REXRAD 5/85 
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PO RARE ERODE SEEM RET AREF EHH AERHAHEE RHEE HAHERROHAE EEE HEL EHAEEEELES EEE EEES SHORE SHRERORER SEH OHEEHENEHEHESEHESEHRHERHEHEHEE HHH EEE EHEEHE TENE ED 


UNUMPER: 185-410-024 2. CTARZ_PATE: 7/79 
NEAPAD SCQUIPEMENTS ANALYSTS ENGINEERING SUFPORT 


fe TECANTZATIGN: ARD-u1e 


7. TELFPRCYE NUPREE: 7°2-02¢-@027 
9. CECULERYENT: AWES FRPP (3.°.2) NEYEID PROGRAM 
1G. FAZTISL STATING LOTJOOVEUNMENT CRGANIZATIONS_AND_ FGREERERT NUMPERS 
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1. EEOJECZ NUMBER: 213-4862-C2N 2. START DATE: 1/80 3. REVISION NUBBER: 
We Tilda: Les Se ADSIGNMENT EANDSOOK RFVISION S. SANAGER: ROEERT D. SMITH 
6. SECANIZATION: ARD-95? 7. TELEFHONE WUMEFL: 202-026-3628 
9. REQULELYENT: FAA-ED~21-4, SECTION 2.2.1(2) TAGE ¢ 
10. LABTICIFATING DOT/SOVEFNPENT ORGANIZATIONS AZ AGREEMENT NUMBERS : ws 
ORGANTZATICY WARE: AGREEMERT RUMBER: 
Onl UNIVERSITY PTF AO 1-80-C~ 10072 
4. SPECEPIC CBJECTIVES: 
BEVISP TBE LF/MF FRFYUENCY ASSIGNNERT HANDBOCK TC REFLECT NSFW INTERFERENCE PREDICTION CRITERIA AND iene wane 
“.THODS. TCO EXTEND ASSIGNMENT METHCE TC NEW BANDS FOR WON-DIPECTIONAL REACONS PROPOSED IN WARC 79 
“AN TAS PF OYELOP AND INCORPORATE SHARING CPITEPTA WITH MARITING RADIO NAVIGATION AND TRAVELERS 
TSEGnMAGIGN SSRVICE BHGANCASTING. . 7 
12s Bhbiz TOE. : . S\N eae eer TS eae IAS Sean o ) see, eee a 
TYPE : : : CUPR = 
INDICATIIR  CESCRIPTION DATE 
" APARD CONTRACTS TC OHIO UNIV. b eee _ 6780 : : _ 
Cc DEAFT KPTS ON NDB 8X TESTS & PROP EFFECTS (OHIO U) 11/e1 . 
ay : FIBAL MAYDROOK - LF/M? ASSIGNMENT 00 0 2788. ee 
135 


a ae tA 


eneee aeonent 
bd PFS EARCH AN D TEChKNOLCEY e 
. * REPORT PATE: 3/08/82 
: TECHNICAL PROGRAM DOCUMENT * 
. * 


COM OS eee e ae He OHHH EER OHHH AEH EEAEEH HEHEHE ERHSEHEEHESEHHEEHOHERE SHEET HAHEREHHHEHEOEHHEHEREHRHEEH HEHEHE EE HEHEHE LEHeeeoenHeretee ne 


TV. Peo yee NUP ERS 299-462-0346 2. START DATE: 2/°1 3. FEVICTON NUMBEF: 1 
Mo Sick: 2 1/RS/TV INTE EPRRENCT TO FAP CCR/NAV FACILITIES 5. MANACER: CHARLES CRAN 
*. CeTBN CATIONS ABU -WES 7, TELEPHOPE NURBSE: 202-476-3628 

QO. Ebyubop ind: 9:86 § AP-730-09-00P 


70. LAcTIC cA TING DOT LGC VE DNMENT OWGANIZATIONS AND _AGREERENT NUMBERS: 


ORCAMTZATICN NABFs AGREEMENT NUMBEF : 
FRA TECH CENTER TPE O8-130,213-NE2-10C 


11. sheCLelC ORJECTIVES: 
Ss PORTION OF TRIS TASK $5 10 TEST “AM CROUNT RECEIVER ARD ANTENNA FESPORS=S TO <1GE PCWLP FN/AM/TY - or 
P-CALCASTING STCNALS THE TECHNICAL CENTEP SH&LL TEST RECEIVERS AND ANTENKNAS FOE VHE/UHF COM, AND 
NET /ILESVOR/DME MONTTOFRING SYSTEMS, TNTFRMODULATION, CRCSSMODULATICN AND DESENSF TESTS GILL RE 
“pROREED OM FFCEIVE? USING SIMMLATFE PROADCHSTING SIGNALS TO DETERMINE INTEFFERENCE TEPESHCIDS. 
SKTENND WILL BE TYSTED FOP PRFCURNCY RESPONSE, CROSS POLARIZATION LOSS, GAIN, END FEACTIVF LOADING 
PERECT? MFLATIVE TC SIGNALS IN THE EFOADCASTING BANOS. THE TECHNICAL CENTER WILL PRODUCE A FINAL 
eo eee. SE CHNIS ALICE Se ETE RCDUGCE AUEL NAD: 


12. ALLESTONES: 
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1. FEQJECT AGVP ER: 213-462-040 2. START_DATE: 10/79 3- REVISION RUBPER? = 0 
G. Tha: «NALYSI: CF MLS CHANNEL PLANS WITH L-BeNE DMF £. HANAGFE: RALPH VALLOWE 


7. TELEPHONE NUMBER: 202-426-2628 


ATICNS AND ACREEMENT NOMSERS: ; oa 
OARGANTZATICON SAME: AGPEEMENT NUMBER: 
SCAC, TASF ¢ IAA FA76WRI612 


V1. sirCLEL OBJECTIVES: 
S PeSFCTIVES CH OTHES DUGORCT An: 3G PROVIDE TEST ELASS AND CNSTTE MONITGPING FOR THE EMPIRICAL 


YIRATICN Gi MLS CHANEL SEPARATION CRITERIA; TO NPDATE AR MUS CHANNEL SSOTONMERT NCDFL; TO 
DUOPLEMENTAL 1. BAND ERWISCNHMENT; TO RNALYTICALIY DEVELOP CHANNEL SEPARATION CRITERIA; TO 
ASD PCCUMENT THE TEST RESULTS: TO DEVELOP ALTERRATF CHANNEL PLANS; ASE, TO RUS CH. ASGT 


TYPE . ; CURR 
INDICATOR DESCRIPTION : = .. BALE 
f AWALYTICAL DISTANCE SEPARATION CRITEBIA RPT COMF 27#0 
20 so pee EE eS .. COMPLETE BENCH TES? REPORT (PART_OF MILESTONE #3)  _. 2/90 00 
“Cc COMPLETE POTENTIAL CHARREL PLA® RPT (PART OF WS €) 11780 
4 _ _, .PIWAL RPT O8 ECAC CHANNEL ASSIGNNERT TASK (DRAFT)  — 9/81 _ ts ben Wee thas ees Pe 2. 
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1. LROJECT NUMBER: 213-462-070 2. STARI DATE: 10/79 

QM. 4lARE: [Cho FLECTROMAGNETIC CO*PATIPILITY (E™C) ANALYSTS 

fe CLIAN TERE TOG: BED -UST 7. TELEPHORE WUMBER: 202-426-3628 
J. VEXULEEOMENT: FAA-FD-21-u, SFCTIGY 2.2e¢ 
1D, JAZTICIEATING OCT/GOVERNMENT ORGANIZATIONS AND ACREEMENT NUMBERS? 


ORGANIZATICN NAMES 
ECAC,TASK 4 

Fea TECK CPYTED 

. OBS 


PLVES: 


LEVISION : 1 
MANAGER: JERRY LEE ANDERSON 


eal 
. 


AGRFEPENT NUMBER: 
TAA FAT7WA] -778 
TEE 03-173,034-241-630 


eMInW® THE sMPFACT CR AN CMNIDIPECTIOAL TCAS ON ATCERS, #ODE S, AND AIMS MODE & IN A CEKSE 
iac T/SFENSOR/INTFRRGGATON ENVIRONMENT. ALSO, TO DETESMINE THE ERC OF TCAS AND TACAN/CME FROM A 
BU GESCY MARAGEMEAT OTANDPOINT. DETERMINE THE IMPACT CF TCAD II CN ATCRBS, BODE S, AND AIMS MODE 
NTN B OMENSE ATNCRAPT/SEYSOP/INSTSERROCATOR FRVIRONM ENT. 
12. WILESTONES eae AT eft te a -t & Se gee ss tors 
TYPE CUPR 
ND 2 DESCRIP1ION PETE 
ac SUBMIT COPY OF FINAL ECAC RPI - BCAS TO MODF 4& FRC 8/81 
ee _ . . DELLVER FINAL FCAC RPT ON BCAS TO ATCRRS/DABS EMC 12/81 . 
MNP FINL ECAC 8PT (DRAFT)-TCAS IMPACT ON ATCRBS/BODF S 5/62 ee 7 Sy ey 
wp ___ ECAC LE7TER RPT (DFAFT)-TCAS IMPACT ON ATRE/MCDE 4 $/82 
vy op FINL RPT, (TCAS/BCAS-BODE S/DABS)ETAC/DRE ERCCECAC) 9782 
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EEQJES™ NUMMER: 219-462-167 2. START DATE: 12780 3. REVISION NUNBFR: 1 
QLULE: ot. ANALYSIS-F4C CONSIDERATIONS, S. YANAGEP: WILLIA" REYTAS 
CEGANIZATION: APL -452C 7. TELEPHONE NURRER: 202-426-3998 

EDOULELMENT: FAA-FP-21-4,SECTION 2.2.8 


EABLACIPATING DCT/COVEENMENT ORGANIZATIONS AND AGREEMENT NUMBERS: 
ORGANI CATION NAMES ACKEEMEWT NUMBER: 
ECAC, TASK & IAA FA77R31-778 


ERULEIV CBJECTIVES: 


™O ANALYZE THE OPERATIONAL COMPATIBILITY OF GES AVIONICS WITH PRESENT AVIONICS FOUTPMFRTS OR COMMON 
=) TO IPENTIFY FRECURENCY BAKD SHARING ISSUFS ASSOCIATED WITH GPS AND OTHER PLANNED FAA 
SYSTEMS TN L-EAND. 


TYPES PP ae ee - Ne aie * SR) ei nee ams bs on aye et ee ~—=— -- . 
INDICATOR DESCRIPTICN RATE 
* FINAL COPY, CONSULTING REFORT €782 
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1. LACJECT NUMBER: 213-469-360 2. START PATE: 19/76 3. BEVISION NUMBER: 9 
GU. TITLE: VHF/ HF AITR/GRNT COMMUNICATICNS FREQUERCY FNGINFERI*°G HNDBK 6056.88 Se PANAGER: CHAFLES CRA™ 
5. CKGANIZATION: ARD-459A 7. TELEPHOWE NUMBER: 202-426-2994 
9. PEQUIDEMENT: FAA-ED-21-0, CFCTION 2.2.1(2), FAGF 8 
10. ZA:TESI“ATING DOT/GUVEENYENT OFGANIZATJONS AND AGREEMENT NUBLERS: 

ORGANIZATION NAME: AGRE EPFANT NUMBER: 

2OC/ITS TAA FAT7BAI7T78 

FCAC IAA PATVCWAIN75 


V1, SkevTtde OBJECTIVES: F : 


TO UPDATE THE EXISTING HANDROOK WHICH ESTABLISHES CRITERIA FOP ASSIGNMENT OF FREQUENCIES TO VHF/OHE 
ATP /GRGUND ("AFRCNAUTICAL PORITE SEFVYTCF", AS DEFINED PY THE INTESNALTIONAL TELECOPMUNICATION UNTO) 
“OMMUNICATIONS FACILITI+S. TECHNICAL AND ENVIRONMENT2?L DISCUSSIONS ARE ALSC GIVEN FOR THF 
INSTRUCTION AND GUIDANCY OF TKE FREQUFHCY ENGINEER. 


‘2. FLLEQIONES: 


TIOk CURR 
ANDICATOR 2D Q RATE 
" CEVELOP TRANSMISSION LOSS CURVES 11/76 
Ms *_. .. _.. .._. SEPARATION CRITERIA FOR SEPVICE VOLUHES _ 23 12476 
’ SEPARATION OF ANTENNAS AT SITE 3/77 7 Cee Oe at a cae ora 
ANTENNA PATTFRNS COMPLFTE aod EA eee G/77 
sc S BEGIN AGENCY COORDINATION - VHF/UHF A/C COMM HRDBK 12/80 : as = 
YC FINAL VHF/UHF A/G CONF FPEQ ENGRG HRDBF FOR AED-1 10/81 
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213-862-370 2. STAFT_PATF: 11/76 a. FEVISICN NOMBEP: 0 
TELELD: VORCURE MICROWAVE LINK FRECUFYCY FNGINFROING HANDRCCK, €C5C.17A8 REY S. MANACER: J. D. PPET? 
EEVANT SATION: AR D-U5 TS 7. TELECHOWE NUMBER: 207-426-3990 


REQOIELMENT: FAA-EC- 21-4, :&CTION 2.2,¢ 


EARTICIDATINS DOT/GCVERNMENT CEGANIZATIONS_#AND AGREEMENT NUPBERS = 


EGANT ZATION NAME: AGREEMENT KUBPER: 
ECAC TAA FA7CWAT175 
SLECIEIS ORJECTIVES: 


"O REVISE HANDECOK 6950.17A TC INCORPORATE 1) CRITERIA FOP KEW ECOIFRENT SUCH AS THE TELEVISION 
MICROWAVE LINKS 27) NEW FREQUEXCIFS ANO INTEPFEFENCE ANALYSES FOR BAND SHARING WITH KIGH FOWER 
U“ATELLITE SYSTEMS 3) IMPROVED FLECTROMAGNETIC CCHPATIFILITY AXALYSIS AIDS. 


SILESTONES: 
a PY PE ° a ° ve = a CUR Ne : Ea Pr PF Ppt ie v ez ens 
_ ANDJCATOR  VeQCRIPTION a DATE . 
§ ECAC COWTRCT AWARD FREQ ASSIGNPENT KCDEL 2/66 
” FIRAL HKABDBOOK DELIVEREP (ECAC INPUT FINAL FOFR) 12780 
AC ECAC CONTRACT COBPLFTE A 4 " 
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Eni ¥ CL NUMBER: 213-062-390 2. START DATE: 10/7¢ 2, REVISION NOYREP: ¢ 
PITRE: fOwkx LINE CAPRITR INTEPFERENCE INVESTIGATICN ‘, MANAGES: CHEELFO CRAM 
TPECANIZATION: APN -U5 2B 7. TELELHONE XUMPEE: 292-076-3990 
HEQUIBESENT: $56C AFT-109-78-161, LORAN-C PRCGKA® 
EARTICIPATING DOT/COVESNEENT ORGANIZATIONS AND AGPFEMENT NUPEERS: 2 
| RGANTZATICN WARE: AGKFEMENT NUBBEK: 
DOC/ITS TAA CTFAO-81-Y-1¢6545 
TOANSPUFT?PIION SYSTEMS CENTER (TSC) PPA # FA-192 
FEA TECH CENTER TPD 00-1627, 213-UA 2-200 
SPECIFIC OBJECTIVES: me? oo aaa 
THE O-JECTIVE OF TRIS PRCJECT IS TO TEVELOP A BFTHOD CE PREDICTING AND MEASURING INTERFERENCE FROM 7 
roui?e LIWE CARKFTERS. INVESTIGATIONS WITL INCLUDE A VLF ANTENKA CALTRRATION SYSTER, ADF FECEIVEP 
SUSCFETIBILITY TFSTS, ANP FLIGHT TEST BY NAVEC OVFP FLe FACIITTIES CF THE TENNESSEE VALLEY 
AUTHORITY. THESE INVESTIGATIONS WIL} CONCENTRATE ON INTERFERFNCE EFFECTS TO _LOKAN- c URECLIVERS « TSC 


WILL INVESTIGATE EFFECTS OF PLC SIGNALS ON LOPAR-C RECEIVERS, 


WHILE ITS WILL PROVIDE A TEST PLAN FOR” 


CALIBHATING ATRRORNE RECEIVER SYSTEMS AND MEASURING PLC FIELD STRENGTH IN THF AIKSPACE OVER POWER : 
LINES. _ ‘ 
MILESTONES: ra 
“ype Se OE SS AO yo Foes Se Ye oe CURR le Soa = 
. LADICATOR eee ny eee eT : Solna «= @ 5. TRATBE. oon ss P ae 
HC S LORAN-C RFCEIVE SYSTEM CALIBRATED 1/62 
ro _FIMAL_ REPORT - PWR LIWE CARRIER INTERFERENCE 2 1782 
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Te foaughvi Nem ERs PV -HGs-9h oe STA ais 10/79 2. cEVILIUN _MUMEES: c 
4. .Ubo BE-TCATION TN THE NAT TINEEL ATES RCe SYSTEM ©. MANAGEE: CRKAFLFS J. ANDFASCS 
thOs4a, 7. TELETHOAY AUMELES 20z aet-1€85 


BGERCY CoLEe VO2G01 “TERSOITTON TO SPTRIC OYSTERS 


WA. FALATCLPATING QOT/SOVE NPIL T OnSANIZATIONS END AGREPPENT NUBBEES: 


Soe vets pera ewes 


OSSANTZATION NEOE: AGEFENENT NUMBER? 


a4. SbECTELL 


SEECLELC UsJeCTIVES: 


COMPUCT IN-DEPTH ANALYSIS OF THE HUMAN FACTOR IMPLICATION QF METRICATION TO DETERMINE THE 
IMPACT ZTESR INVODVeL TN METRIC CONVEESTON. 


92. SILSSTOAES: 
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he CUFR 
STOR DESCRIPTION DATE 
CONTRACT FOR HUMAN FACTOR STUDY 12/83 
HUMAN FACTORS STUDY 2 PT COMPLETE "2184 
METRIC CORVERSION CONFIGURATION REPORT 6/86 
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11. 


EESJECT NUMBERS 2%b- 159-016 Pe START PATE: 7/74 3. FEVISTON NUMEEP: 4 
ba& NACK STMULATION. ©, MANAGER: JOKN F. RFYANT 
AbGe454 7. TELEPHONE FUMPEP: 202-626-9332 


CUP S/NASA AMES LOR 6/27/74 & NAFEC/AMFS LOA #756 


LABTICLEATING DOT/CCVERKHENT OMGANIZATIONS AND ACREEBENT NUBBERS = 


CSGANTZATION 
NOGA AMES 
FREATC/IL MES 


NAC AGREERENT NUMBFP: 
LOA 


TAA~-7°6 


SRECIEIC CBJECTIVES: 


PROVIDE OPERATIONAL SCENARICS USING HIGH PERFORMANCE FLICHT SIMULATCES AT NASA AMES RESEARCH CENTER, 
TC RWVALUATF ADVANCED GD ELECTRONICS SYSTEMS, FOR LIVE TESTS OF STOL AIRCRAFT AND IN DESIGY, TEST, 
*ND FYALLATION CF FUEL OPTIMIZES FLIGHT PROCEDURES. 


ALLESTONES : Biles ee ees ae cet Bs ae 
TYPE CUKR 
aNDICATOF ESCRIPTION DATE 
" DRAFT OF PROGRAM PLAK 6/81 
» DRAFT PROGRAM TEST PLAN 8/84 
~. % | .L.. 2 RINAL PROGPAN TEST PLAN 12/81 
" FIRST STAULATION TEST RESULTS ~~ 0° ee FE Pa Che awe oe 
“ SECOND STIMULATION TEST RESULTS 3/°3 
» FINAL REPORT (FI) : 7 aS , 10/83 = 7 
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Yo cROJECT NUMEER: 2 1¥- 159-024 2. START PATE: 5/80 3. FEVISICN KUMPER: ) 


iS be. 


®. [Uabk: CTury Of SIMULTANEOUS TRIPLE ILS APPROACHES 5. YARAGER: JOHN P. BRYANT : 
6. LEGAAIZETION: ARD-101 7. TELEPHOKE NUMBER: 202-026-9332 


10. EAPTICIPATING OCT /GOVERNMENT CRGANIZATIONS ANE AGREEMENT NUMBERS: : SM a Ba” aa eae ae 


TAGANIZATICN WANE: AGREEFENT NUMBERS: 
FAA TECK CFNTEP TON 1-214 me 
QAT~329 (MYLFS REYNOLDS) WORE 

11. SPECIFIC OBJECTIVES: ; . a. Bu Sh obits bie GB es eee fece® ae AES 


TO LETRERMINE THE FEASIBILITY OF SIPULTANECUS ILS (CAT 1, II, AND ITI) APPROACHES TO 3 OR YGRE 
FARALLEL RUNWAYS, 


12. MILESTONES: 


nae a gPR Ot i er tag or ee re ee 


INDICATOR DESCRIPTION = == DATE 
¥ DYNARIC SIMULATION COMPLETED oy 11780 $< ; : a Eee 


A N PRODUCT PLAN COMPLFTED 11/80 
" y REPORT OR CHI TRIPLE RUNWAY STUDY COMPLETED (ET) 10/84 ag 
cee ee ee 9850 FINAL REPORT (AAT 300-302 _ 0 etc IE yes eres hes 
i. ee na iey a Sune 145 
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MOAB Herren eter erenerHeeHrereeseasd 


een a4 2. STLEr 


* BFFCET CATI: 722/62 


TETUATCEL Frc. TOC MANE . 


PAHS HAKE ERTS AH THREE EEREHEHESE DEREK ERAT ERET HEHEHE HHH ROHR HEH ERE RHE R HAE ESCH HM HEBER AEHES CORES 


AS ES or eat ee 3 
Pee a | US J eee nODEA 

PRETO ge le eae vet Te DELELEONE Mathes OS bl - 1635 

oe brewers HL reeks 23 oy whe MER 

Fes it aU lLEOVENMENT CUGASTEATIONS ¢uD PGEEEMENT BUPELEC: 


dpe ee 


Tor TREE PANT He TTCQETER CPERATIC 
SLES ES Ee BOT DOTS s CURRENT (O71 
VTOL GS pa TIONY CITY CHNTER TO OC 

VERTU OPILTTAN Anhae 


a7, 
FIG 


Ity 


ACEEF@ENT AUMKES: 
Lis €/74 


TEAVICE CPRPATIOMRL SUPPORT IN NPAB- TORR SOPTHEAST 
OEeRATICNS FUTURE TFTIGN PCR IFR CIL kta 
CLSTLL; PAIC? AIFECRT TO CITY CENTER; AND ALL ASEAS 


CUIF 

ACATOR = DESCRIPTION RATE 
FINAL FT FOK SI" CP INDEP KFLI AFPROACKES (FI) 2/81 

CONTRACT SIGNED 3/61 

N SIMULATION COMPIFTE 8/82 

k WPT OF FECONMENDED HFLICCPTEP ATC PPCCFDUFFS (EI) 2/83 
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REEOFY CATE: 1/22/62 
° MROENTOAL SEQGFAY EC OCLSERT ‘ 


ORO RECA HMReaMe MRE R AeA SESE RATE EEE A HHT HARARE EME HES SEDER HETETEREHHEESEH SEER HHEREHERE SESH HE HHHAHEENEHHH SHALE HES EHHEAHEHHEEERERA EE 


Fee bare oe ROMAN eee 477+ 2. chVISUGN NUMEER: =~ 


a. TILbet LUpth rhbot FoLieeDy CroRr) ©. FAMESEE? Ve FOJISAKI 


Oo BEEN DLR Dr RSet Te GELEFRONE SUPEFE? 2C 2-06-2432 
ee ander ken WOLD OUL gta DRVELG MER? DLN 
Mo. PLegEL eA kG ESCO VEL SNES T COGAMIZATIONS END _ACECE NES, AUCEEES: 
CRGTNTTATYLE NAYES AGKPEVFNT SOMBRE: 
Th PRA FR-084 
HCUTHWEST ee ClON ASW/RED <6 1-263 
eMSTOY CRNTEE WONT 


Ta GWALUETE THE LOPAN PTEGHT FOLLOWING CLOFR) SYST=@ IN TKE FCUSTCKR CENTRE USING THE LEC 1134 
TOM EU TES AND & 4OCATER C’APHIC DISPLAY TO COWFE FELICOPTER CFERRATIONS IN THE GULF OF FMEYICO. 


12. AILESTONES: 


TYPt CURR 
INDICATO:  DESCHTPTION RATE 
» * INTESIN QEFORT COMPLETED (ET) 12/81 
by ; ITHAN YLT FOLLOWING SYS DESCRIPTION (HELO IFR OPS) 6/a2 
1] T LOFF FIWAL REPORT COMPLETED (ET) 9/82 
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1. 


E.cake? SULbe ps D4PS tee 7 CUPET tame are 

TELL PENICED ATO Sel ake TION GOT RELI OATES 

CREANIZSA LEN: AWD tH 7. TLLEGHONE SUBRER: 2 2-u>6~eea9 
sEGUIES 22: 
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